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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980 - 1984 CAPITAL BUDGET 
PROJECT DETAIL 


7 PROJECT 


Hill Street South, Township of 
Flamborough, Mountain Brown Road 
to Hwy. 5 


. MAP TO LOCATE PROJECT 


LAILWAY oS 


. DESCRIPTION 


- Minor realignment of road 
replacement of one structure 
and slope stabilization. 


PROJEC 


FUNCTION 


TNO? 35013) € 35056 
DEPT./AGENCY Engineering 


CAPITAL COST ESTIMATE 
LAND 280 
CONSTRUCTION 590 
OTHER 50 
TOTAL 920 
SUBSIDY 409 
CONTRIBUTIONS 
JROHPANE, = aye) 
NET COST Ja GG 
AMOUNT TO BE FINANCED: 
REGIONAL 511 
PROPERTY OWNERS 
OTHER 
TOTAL S11 
.__ CASI FLOW 
O.N.B. REQUIRED 1979 
EXPENDITURES: 
PRIOR TO BUDGET 729 
1980 10 
1981 
1982. 181 
1983 
1984 
1985 AND AFTER 
TOTAL 


920 


000 
600 


000 


600 


500 


500 
100 


100 


100 


600 
000 


000 


PAGE 1 


Transportation Services 


FILE NO. 813-06 


CAPITAL BUDGET PAGE 1 


NEED FOR PROJECT 


Critical horizontal and 
vertical alignment. 


Critical structural 
deficiency of road and one 
structure 


Replacement of Grindstone 


Creek Bridge awarded in 
Side. 


HAMILTON PUBLIC LIBRARY. 
FEB 11 18l 


GOVERNMENT DOCUMENTS 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES pee Oras 
ANNUAL COSTS Ou 
TOTAL Oe 
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REGLONAL MUNICIPALITY OF HAWILTON-WENTWORTH FUNCTION 


Transportation Services 
PROJECT NO. 3506 FILE NO. 802-05 


1980 - 1984 CAPITAL BUDGET 


PROJECT DETAIL DEPT. /AGENGY Engineering CAPITAL BUDGET PAGE 1 


PROJECT 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 347 200 
Brock Road, Flarborough, Hwy. 8 to CONSTRUCTION 1 260 000 - Poor geometrics in Greens- 
Hwy. 5 OTHER 


ville and Hwy. 5 intersec-. 
tion 


TOTAL 1_607 200 


SUBSIDY 646 100 
CONTRIBUTIONS MTC 288 000 


- Need to alleviate severe 
accident situation. 


TOTAL 934% 100 
673 100 


MAP TO LOCATE PROJECT 


- Need to provide for 
additional capacity 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 673 100 
PROPERTY OWNERS 

OTHER 


| 
9 OY th $24) 13 
i IN 


Jy pyre. 
Se ; 


CASI FLOW 


O.M.B. REQUIRED 1979 


TOWNSHIP [OF 
cons tah 


a Cc 1 


oO. ' 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 770 000 

510 000 
1981 


1982 


DESCRIPTION 


7. EFFECT ON CURRENT BUDGET 


Hwy. 5 to Harvest Read realignment and 
reconstruction including land 
acquisition. 


1983 
1984 


DEBT CHARGES a 


ANNUAL COSTS e 


1985 


9 
AND AFTER REAR 1 —- 
TOTAL 1 607 200 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


1980 - 1984 CAPLTAL BUDGET 
PROJECT DETAIL 


ie EROIECT 


Barton Street, Stoney Creek, Green Rd. 
to Fruitlend Rd. 


2. MAP TO LOCATE PROJECT 


| 
We ' jown\or 1 GEE! 
: j f , STONEY CREEK. ! 


ae DESCRER MUON 


Land acquisition to acquire an 86' Right 
of Way; widening to four lanes and 
complete reconstruction. 


4, 


I 


‘AGL 3 


PROJECT NO. 35007 € 35048 


DEPT. /AGENGY Engineering 


CAPITAL COST ESTIMATE 


LAND 283 000 
CONSTRUCT JON 1 738 000 
OTHER 


TROMING, 72, OPA (OXON 


SUBSIDY 871 500 
CONTRIBUTIONS 


TOTAL 871 500 
NET COST 1 149 500 


AMOUNT TO BE FINANCED: 


REGIONAL 1 459 500 
PROPERTY OWNERS 
OTHER 
TOTAL 1 459 500 
9. CASH FLOW 


O.M.B. REQUIRED 1980 


Transportation Services 


FILE NO. 


CAPITAL BUDGET 


802-08 
802-09 
802-18 


PAGE 1 


NEED FOR PROJECT 


Continued eastward 
urbanization of Stoney 
Creek. 


Continued Industrial 
development. 


Project has been broken 
into three phases: 


a) 


b) 
c) 


Green to Millen (under 
construction 1978/79) 


Millen to DeWitt 
DeWitt to Fruitland 


EXPENDITURES: 

PRIOR TO BUDGET 839 000 

1980 * 72 000 

1981 

1982 

1983 530 000 
1984 

1985 AND AFTER 580 000 


TOTAL 2 0921 000 


Le 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 
ANNUAL COSTS 


TOTAL 
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REGIONAL MUNICIPALITY OF NANILTON-WENTWORTHI FUNCTION Transportation Services 
1980 - 1984 CAPITAL BUDGET PROJECT NO. 35125 FILE pe 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 1 
41. PROJECT . We CARITAL COST) ESTIMATE 6. NEED FOR PROJECT 
LAND 189 000 
Fruitland Road, Stoney Creek, Barton CONSTRUCTION 684 000 - Interchange at Q.E.W. 
St. to Hwy. 8 , OTHER Study 32 000 necessitates increase in 
TOTAL 905 000 Traffic service. 
SUBSIDY 404 800 - Will be contingent on the 
CONTRIBUTIONS rate of development of the 
7 ae 0] ie a Ce 
TOTAL 4O4 800 ; own oO toney Creek 
2. MAP TO LOCATE PROJECT NET cost 500 200 ~ Need for additional mountain 


2 © me 
5 3 ] 3 
$ = a 
ahs pee ee ee 
= HW ‘0 ae oe i 
a rvitland | TOWN, OF 
\ i HEP Stoney. creek 


! i gee 
sa sn See foe 
t poe eee es ae Mate tee eh Dae eek; 
PAM ant ek acer & : ent 
25) fine ; 
‘ ' ' 
t ee See a eal} 


DESCRIPTION 


Study will be undertaken to determine 

if widening should take place on exist ing 
roadway. Project to include land 
acquisition and roadway construction. 


access to be accessed upon 
completion of Official 


Plan and Freeway Study. 
AMOUNT TO BE FINANCED: 


REGIONAL 500 200 
PROPERTY OWNERS 
OTHER 


et 


TOTAL 500 200 


a ee, 


5. CASH FLOW 


O.N.B. REQUIRED 1984 


EXPENDITURES: 32 000 

PRIOR TO BUDGET ; 

1980 sees 

one 7. EFFECT ON CURRENT BUDGET 

1982 

1983 DEBT CHARGES 

1984 189 900 ANNUAL COSTS ($20 000) 

1985 AND AFTER 684 000 TOTAL —_($20 000) 
TOTAL 


905 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTII 
1980-1984 


FUNCTION Transportation Services 


CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 35096 FILE NO. 813-30 


CAPITAL BUDGET PAGE 1 


DEPT. /AGENCY Engineering - 


. PROJECT 


CAPITAL COST ESTINATE 


SNEED SEORSEROUEGT 


Ottawa Street at Main Street - 
City of Hamilton 


LAND 221 500 
CONSTRUCTION 373 000 


OTHER 


- need to provide for 
additional intersection 
capacity 


TOTALS 5= 594 500 
SUBSIDY 282 300 
CONTRIBUTIONS 


- roadway structurally 
deficient 


282 
NET COST 312 


300 


MAP TO LOCATE PROJECT 


vUY’ inousraiet_ J) oR 
|  AalincronS{ SS. st_ 7 
Chee 


| 


200 


AMOUNT TO BE FINANCED: 
REGIONAL 312 200 
PROPERTY OWNERS 

OTHER 


waa 


ANNCN | 


E 
/ 
E 


aveeucel? —“yL 


CAS He ELON 


lparKDal 


O.M.B. REQUIRED 1979 


EXPENDITURES : 
PRIOR TO BUDGET 
180 
181 
12 


DESCRIPTION 


Complete reconstruction and 
channelization of the intersection 


7. EFFECT ON CURRENT BUDGET 


4 * * DEBT CHARGES ee 2 ae 
including complete reconstruction 193 
of Ottawa Street to Maple Ave. 14 ANNUAL COSTS Pye 
TOTAL eee | eee 
185 AND AFTER 


TOTAL 594 500 
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REGIONAL NUNICIPALITY OF HANLLTON-WENTWORTH FUNCTION ‘Transportation Services 
1980 - 1984 — CAPITAL BUDGET PROJECT NO, 35110 FILE NO. 811-08 
PROJECT DETAIL DEPT./AGENCY Engineering - CAPITAL BUDGET PAGE 1 


4. PROJECT 


CAPITAL COST 


ESTINATE 6. NEED FOR PROJECT 


King Street - City of Hamilton 
and Town of Stoney Creek, 
Nash Road to Battlefield Creek 


LAND 196 000 
CONSTRUCTION 800 000 
OTHER 


- need to provide additiona} 
roadway capacity 


TOTAL _- 996 000 _ 
SUBSIDY 465 200 
CONTRIBUTIONS 


~ roadway structurally 
deficient 


465 200 
530 800 


MAP TO LOCATE PROJECT 


NET COST 


<= 


AMOUNT TO BE FINANCED: 
REG FONAL . 530 800 
PROPERTY OWNERS 

OTHER : 


| - 
ahr quals 
wey 
Ll 
GRAYS 26. 


530 800 


« CASI FLOW 


O.M.B. REQUIRED 1979 


EXPENDITURES: 
PRIOR TO BUDGET 176 000 
19 80 820 000 
419 81 ; 
19 82 


DESCRIPTION 


7. EFFECT ON CURRENT BUDGET 


Complete reconstruction and widening 
to 4 lanes including intersection 
improvement at Hwy. #20 and at 

Nash Road. 


f . 0 
19 83 DEBT CHARGES 


$5,000 
re Bu ANNUAL COSTS ? 


eee $5,000 
49 85 AND AFTER TOTAG 1 


996 000 
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REGIONAL MUNICIPALITY OF NAMNILTON-WENTWORTH FUNCTION Transportation Services 


1980-1984 


CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 35115 FILE NO. 821-20 


DEPT./AGENCY Engineering - CAPITAL BUDGET PAGE 2 
ROVE GHT 


4. CAPITAL COST ESTIMATE NEED FOR PROJECT 


Upper James Street - City of Hamilton LAND : 17 000 - need to provide for 
Fennell Avenue to 300 m south of CONSTRUCTION 1 546 000 additional roadway 
Limeridge Road i OTHER Study 25 000 


capacity 


TOTAL 1 588 000 2 : 
5 - continued commercial 


SUBSIDY 368 100 development 
Y Gh cMTC 74O 300 
CONTRIBUTIONS aa es - need to alleviate severe 
TOTAL + 108 400 accident record 
WYN 8 ATE PR 
TO LOCATE PROJECT Wace Harn 


yo < / Paae | 


| pee 


ae 


ANOUNT TO BE FINANCED: 


O.M.B. REQUIRED 1979 


REGIONAL 479 600 
: 2 PROPERTY OWNERS 
~ MOHAWK lO OTHER 
= zi 
= 3 TOTAL 479 600 
Zi 4 a 
1 “; (e) rT. x| 
“LIMBRIDGE ‘ DAD_ x4 wn: 
| é Z| Z «|_| 5._CASH FLOW 
| ' Z ae ee 
| | : 


— 


| 


(UPPER |} PaRADISE 


} 

if 

i 

| 
— 

{ 

i 

WES 


EXPENDITURES: 


Sas PRIOR TO BUDGET 905 000 
683 000 
DESCRIPTION 1980 
1981 
Reconstruction, widening and 1982 
providing a continuous channelized HD ae aoe 
left turn lane. : ; 
1984 ANNUAL COSTS 
TOTAL 
1985 AND AFTER 


TOTAL L 088 0007 
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REGIONAL MUNICIPALITY OF HAMLLTON-WENTWORTII FUNCTION Transportation Services 
1980- 1984 CAPLTAL BUDGET PROJECT NO. 35082 FILE NO. 802-21 
PROJECT DETAIL DEPT./AGENCY Engineeering CAPITAL BUDGET PAGE 2 


1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Burlington Street - City of Hamilton LAND 1 000 000 
Strathearne Avenue to Woodward CONSTRUCTION 15 000 000 
Avenue. ; OTHER * 1 905 000 


-~ need to provide 
additional roadway 
capacity 


f 17 905 000 
pose : - roadway structurally 
SUBSIDY . 6 751 100 deficient 
CONTRIBUTIONS MTC 8 286 500 : 
~ need to provide adequate 
TOTAL) 08 037 000 service to industry 
MAP TO LOCATE PROJECT NET COST 2 867 400 
STUDY 50 000 
AMOUNT TO BE FINANCED: UTILITIES SEL 
et A REGIONAL 2 867 400 ENDINEERING 1 305 000 
BURL ) > Axa) PROPERTY OWNERS 
OTHER ee 1 905 000 
TOTAL 2 867 400 


5. CASH PLOW 


H 


st Sw O.M.B. REQUIRED 1978 
3 
Z. & EXPENDITURES: 
a PRIOR TO BUDGET 620 000 ; 
1980 1 460 000 = - 
DESCRIPTION 
4981 5 830 000 : ; 
Complete reconstruction and widening 82 6 350 000 ie EEFECT ON CCR oe 
including intersection improvement 19 : oe pace: is 
at Parkdale and Strathearne Avenue 4983 3 645 000 DEB'T CHARGES 
198" ANNUAL COSTS pales 


TOTAL 
1985 AND AFTER 


: TOTAL 17 905 000 


L———_—_| enc So on ae 


REGIONAL HUNICIPALITY OF HAMILTON-WENTWORTH 


1980-1984 CAPITAL BUDGET 


PROJECT DETAIL 


PAGE: 9 


FUNCTION transportation Services 
35087 


PROJECT NO. 
DEPT. / AGENCY 


Engineering 


FILE NO. 


807-02 


CAPITAL BUDGET PAGE 2 


~ 
. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED TOR PROJECT 
Grays Road - City of Hamilton LAND 150 000 ~ need to provide for 
Arvin Avenue to the Q.E.W. CONSTRUCTION 1 436 300 continued industrial 
; OTHER * 448 700 development 
0" 2 035 000 
LS - roadway structurally 
SUBSIDY 262 S00 deficient 
CONTRIBUTIONS * * 1 509 900 
MAP TO LOCATE PROJECT aoe 
NET COST 262 600 
* STUDY 16 000 
UTILITIES 185 700 
AMOUNT TO BE FINANCED: ATE EG oe 
en REGIONAL GOENIUS 
— PROPERTY OWNERS 
Loca oes #* C.G.R.F- 1,340 620 
EM iiows & eo cae CNR 90 880 
| fe! Je | TOTAL 262 600 Gacueree any 
0c Co ie Re 1 509 900 
le ; | 
i eaeiae |S 5. CASH FLOW 
fe) Z i SSS 
See IONE ie 
Cael ae O.N.B. REQUIRED 1979 
} ; Fr 
: | EXPENDITURES: 
PRIOR TO BUDGET 106 000 ; 
80 110 000 2? Pee : 
DESCRIPTION 19 
: F 1981 : 186 000 7. EFFECT ON CURRENT BUDGET 
Complete reconstruction an ¢ 
widening to % lanes, including 1982 ER OU DEBTICHARCES @- 
grade separation at the C.N. 4983 nN 
Mainline ANNUAL COSTS eee 
19 84 rey 
TOTAL 
1985 AND AFTER 
TOTAL 2 035 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1980-1984 CAPITAL BUDGET PROJECT NO. 35111 FILE NO. 807-16 


PROJECT DETAIL ; DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 2 


PoE ROUHET 4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


Mohawk Road at Garth Street - City LAND - need to provide for 
of Hamilton CONSTRUCTION additional intersection 
OTIIER capacity and improve safety. 
TOTAL 
SUBSIDY 
CONTRIBUTIONS 
TOTAL 
HAP TO LOCATE PROJECT NET COST 


| AVE. 


——s 


cy res oe 


AMOUNT TO BE FINANCED: 


va) 


| : 
! REGIONAL 201 500 
5 DANE RO ache ee a a eee MOE eee PROPERTY OWNERS 
ga 3| z OTHER 
idee. i 
"| merce eae ZI TOTAL : 201 500 
Be : «| Zz 3 
3 UL ee | Sy 
ell c mal) 3| Phe. 5. CASH FLOW 
_&y S STONE 3 | >} churcn 2 RO Se 
aye) fai? : eae O.N.B. REQUIRED 1979 
< & ) 
= s cae EXPEN :St 
4 eo eel iter | EXPENDITURES 


PRIOR TO BUDGET 173 000 
19 190 000 a a ar a ae 
. DESCRIPTION eo 
cea ome gripes © 1981 ; 
- EFFECT ON CURRENT BUDGET 
Complete reconstruction and 1982 
channelization of the intersection. rape DEBT CHARGES rey 
ANNUAL COSTS Q. 
1984 


TOTAL 
1985 AND ACTER 


TOTAL 363 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1980 - 1984 CAPITAL BUDGET PROJECT NO. 35112 FILE NO. 9811-07 
PROJECT DETAIL DEPT. /AGENC@Y Engineering CAPITAL BUDGET PAGE 2 
1. PROJECT : '. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
; LAND 110 000 . Oe 
Re A Ree gers ee Stoney CONSTRUCTION 703 000 = been to provide additional 
roo rive to Highway 8. : OTHER 30 000 roadway capacity. 
TOTAL 843 000 - Roadway structural 
SUBSIDY 365 000 deficienct. 
CONTRIBUTIONS 
TOTAL 365 000 
2. MAP TO LOCATE PROJECT Sen ARS 478 000 
3 | 
£0 1.Qeh }] Ave, 
12. SH} SA AMOUNT TO BE FINANCED: 
wai, 2 1 E REGIONAL 478 000 
are) oS PROPERTY OWNERS 
qetaape oa 
* a rok cL OTHER 
Meme ed ite has 
Ae os BEY ie TOTAL 478 000 
a ae ere aa ia 
or, i eh tibet | 
sue Or 1 $s Eb gh % z 
gi 645 
eevee 5. CASH FLOW 
==—— a 
Fine ‘6 (6 
J Southmesdow Ces rd 
:'> ae 8 Je, O.M.B. REQUIRED 1979 
opie lt Dy. 
TONEY. CREEK 
EXPENDITURES: 
PRIOR TO BUDGET 40 000 : 
3. DESCRIPTION £2780 50 000 ; ‘ noun 
19 81 50 000 7. EFFECT ON CURRENT BUDGET 
Ln ne er 19 982 
Stoney Brook Drive 3 nghway 8 widening DEBT CHARGES 0 
and reconstruction of King Street. 19 83 ae arin 
ANNUAL COSTS __$10 000 
19 84 703 000 


TOTAL __$1C 000 


19 85 AND AFTER 


TOTAL 


REGIONAL NUNTCIPALITY OF HAMILTON-WENTWORTH 


1980-1984 CAPITAL BUDGET 


PROJECT DETAIL 


1. PROJECT 


Mountain Fast/West, North/South 
Freeway 


Zo) UART TO COCAINE PROJECT 


Je SDESCREPELON 


Proposed roadway construction across the 
Nountain and Niagara Escarpment from 
Hwy. #403, Ancaster to the Q.E.W. in 
east Hamilton. 


N, 


FUNCTION 


PROJECT HO. 


DEPT. /AGENCY 


Engineering 


PAGE 2 


Transportation Services 


35113 


FILE Ho. 


CAPITAL BUDGET PAGE 2 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
- as designated in the 
PAUL 10 500 000 Regional Official Plan 
CONSTRUCT LON 
OTHER 
TOTAL 10 500 000 
SUBSIDY 4 500 000 
CONTRIBUTIONS 
TOTAL 4 500 000 
NET COST 6 000 000 
ANOUNT TO BE FINANCED: 
REGIONAL 6 000 000 
PROPERTY OWNERS 
OTHER 
TOTAL 6 000 000 
CASH TLOW 
O.N.B. REQUIRED 198] 
EXPENDITURES: 
PRIOR TO BUDGET 125 000 
19 80 1 500 000 
19 81 1 400 000 
Ue EFFECT ON CURRENT BUDGET 
19 82 1 400 000 
1983 1 400 000 DEBT CHARGES 
19 gy Taos ouS ANNUAL COSTS 
1985 AND ACTER 3.275 000 SOTA oe 
TOTAL 10 500 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTII 


1980-1984 CAPITAL BUDGET 


PROJECT DETAIL 


PROJECT : 


Mohawk Road at Upper Sherman Avenue - 
City of Hamilton 


HAF TO LOCATE PROJECT 


| ean 


hee 
”n 


ST 


————EE 


| 
MOHEWK 


FUNCTION 
PROJECT NO. 37163 


CAPITAL COST ESTIMATE 


NET COST 


" 
Mj 


WENTWORTH 
SST 
|| SHERMA 


_WELLINGTON 


J, UPPER 


_CRURCH 


DESCRIPTION 


complete reconstruction and 
channelization of intersection. 


LAND 105 000 
CONSTRUCTION 396 000 


OTHER SS 
OL, ONO 
218 800 


TOTAL 
SUBSIDY 
CONTRIBUTIONS 


218 800 


282 200 


. AMOUNT TO BE FINANCED: 


REGIONAL 
PROPERTY OWNERS 
OTHER 


282 200 


282 200 


DEPT. /AGENCY Engineering - 


Transportation Services 


FILE NO. 813-29 
CAPITAL BUDGET PAGE 3 


NEED FOR PROJECT 


CASH FLOW 


O.N.B. REQUIRED 1979 


EXPENDITURES: 
PRIOR TO BUDGET 105 000 


19 80 396 000 
19 81 
19 82 
19 83 
19 84 


19 85 AND AFTER 
TOTAL 


- need to provide for 
additional intersection 
capacity 


EFFECT ON CURRENT BUDGET 


zee 
DEBT CHARGES lS 

8 
ANNUAL COSTS 

Q 


TOTAL 


REGIONAL NUNICIPALITY OF HAMLLTON-WENTWORTII 


1980-1984 CAPITAL BUDGET 
PROJECT DETAIL 


lo PANOMIRCAT 


Mohawk Road at Upper Gage Avenue - 
City of Hamilton 


MAP TO LOCATE 


ml 
| 


PROJECT 


hea ave. | 


— 


ale) . a 
7 oa | = =I w 
ie Z <4 wo, < 
i) w 
tiv Par 8 ae Q eI 2 a 
id : 
UUMRIOGE OND) 5 see eee = 
va Zz, Cae | eae 
w ' 
ele h mee | | ee Sieedees Tees 
wh =) és) 


} 
,oow 


- DESCRIPTION 


Complete reconstruction and 
channelization of the intersection 


PAGEL 14 


FUNCTION Transportation Services 


PROJECT NO. 37166 FILE NO. 813-37 
DEPT./AGENC¥ Engineering - CAPITAL BUDGET PAGE 3 
CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
PAD ae ae ~ need to provide for 
pee nee eae Be 000 additional intersection 
AMES : SeReee auc capacity and safety. 
TOTAL roe 
SUBSIDY 190 200 
CONTRIBUTIONS 
TOT AM eee On A0OR 
NET COST a 245 800 
AMOUNT TO BE FINANCED: 
REGIONAL 245 800 
PROPERTY OWNERS 
OTHER 
TOTAL 245 800 
CASH! FLOW 
O.N.B. REQUIRED 1979 
EXPENDITURES: 
PRIOR TO BUDGET 45 000 . 
19 80 43 000 ume oar 33 
81 48 0 
19 2 ue We EFFECS ON CURRENT BUDGET 
19 82 
19 83 DEBT CHARGES 
ANNUAL COSTS Bi 
49 84 A 
TOTAL 
1985 AND AFTER : 


TOTAL 436 000 


REGIONAL MUNICIPALITY OF HAULLTON-WENTWORTH 


1980-1984 CAPITAL BUDGET 
PROJECT DETAIL 


ie CROURGH 


- Mohawk Road at McNiven Road - - Town 
of Ancaster 


2. MAP TO LOCATE PROJECT 


JOB SCRERTLON 


- complete reconstruction and 
channelization of intersection 


Ln 


PAGE 15 


FUNCTION Transportation 


PROJECT NO. 35955 
DEPT. /AGENCY Engineering 


Services 


FILE NO. 


813-31 


CAPITAL BUDGET PAGE 3 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


42 000 
187 000 


cr rar 


OT Ny ee 22999 000. 


SUBSIDY 
CONTRIBUTIONS 


105 100 


ny, 


TOTAL _ 105 100 _ 


NET COST 


123 900 


ee 
a 


AMOUNT TO BE FINANCED: 


6. NEED TOR PROJECT 


- need to provide for safe 
crossing of vehicles and 
pedestrians 


REGIONAL 123 900 
PROPERTY OWNERS 
OTHER 
TOTAL 123 900 
SeECASHEEL OW 
O.M.B. REQUIRED 1979 
EXPENDITURES: 
PRIOR TO BUDGET 42 000 
19 80 187 000 
19 Bl 
19 82 
19 83 
19 84 
19 85 AND ATER 
TOTAL 229 000 


AN fe 


ie EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL 


COSTS 


TOTAL 


j PACL 16 


REGIONAL’ MUNICIPALITY OF HAUILTON-WENTWORTH FUNCTION 


IPGNSKO) <= Ie) CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO, 37164 FILE NO. 


DEPT./AGKUCY Engineering | CAPITAL BUDGET PAGE 3 
Transportation Services 


1. PROJECT W. CAPITAL COST! ESTIMATE 


G6. NEED FOR PROJECT 


Fennell Avenue at Upper Gage Avenue 


- need to provide for 


- City of Hamilton LAND Oe AD additional roadway capacity 
CONSTRUCTION 350 000 and improve safety. 
OTHER UTILITIES 15 000 


TOWN A OOO) 


SUBSIDY 185 500 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST 241 500 


ANOUNT TO BE FINANCRHD: 

REGIONAL 24) S00 
PROPERTY OWNERS 

OTHER 


5. CASII FLOW 
O.N.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


1980 77 000 


3. DESCRIPTION 


1981 350 000 
1982 


1983 
1984 


Complete reconstruction and 
channelization of the intersection. 


DEBT CHARGES 


ANNUAL COSTS 


TOTAL 


1985 AND AFTER 


TOTAL 427 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


ee ROUEG 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


CAPITAL COST ESTIMATE 


Mountain Shopping Centre Access Roads 
City of Hamilton - 1) Mohawk Rd. from 
152°-m West of Upper Wentworth.Street 
to East 27th. Street. 

2) Upper Wentworth 
St. - from 142 m north of Mohawk Rd. to 
152 m south of Limeridge Road. 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 
SUBSIDY 
CONTRIBUTIONS 


MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE ‘FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


. CASH FLOW 
O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


DESCRIPTION 1980 


198) 
19 82 
19 83 


Widening and Channelization of 
Mohawk Road. 

Widening, Channelization and 19 84 
complete reconstruction of Upper 


19 85 
Wentworth Street. 


AND AFTER 


a 


Transportation Services 


35091 TILE NO. 


Pretncee wig CAPITAL BUDGET PAGE 


NEED FOR PROJECT 


550.000 


1,360 ,000 Access requirements for 


Mountain Regional Shopping 
Centre. 
1 910 000 _ 


—___— 


401.000 
955.000 


1 356 .000 


554 000 


—_—_—— 
——— 


554.000 


a 


554,000 


EO LORO OO 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES Q 


ANNUAL COSTS Oo 


TOTAL eo 
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REGLONAL MUNICIPALITY OF HAMILTON-WENTWORTII FUNCTION Transportation Services 


1980 — 1984. CAPITAL BUDGET PROJECT NO. 35120 FILE NO. 806-11 
PROJECT DETAIL 


DEPT./AGENCY Engineering - CAPITAL BUDGET PAGE 3 


SE EROURCH 


CAPITAL COST ESTIMATE - NEED TOR PROJECT 


Fennell Avenue at Upper Sherman LAND Es 116.000 a We A8e provide form 
Avenue - City of Hamilton CONSTRUCT LON 320.000 additional intersection 
es OTHER UTILITIES 30 000 capacity and safety. 


TOTAL E 466. 000 


SUBSIDY 207 400 
CONTRIBUTIONS 


207 400 
2. MAP TO LOCATE PROJECT 


al | ; ; NET Cost 258 600 
I 


Bean AVE . 


AMOUNT TO BE FINANCED: 

REGIONAL 258.600 
PROPERTY OWNERS 

OTHER 


ST 


= 


ie.) 


- CASH FLOW 


O.M.B. REQUIRED 1981 


i 
|, UPPER 
AEs ae 
i 
ines 
tt P 
! 
H 


EXPENDITURES: 


Sie 


PRIOR TO BUDGET 


. DESCRIPTION 19 80 B00 
1981 


Complete reconstruction and 320 000 - EFFECT ON CURRENT BUDGET 


channelization of the intersection. 19 82 
19 83 DEBT CHARGES 
19 84 ANNUAL COSTS 


1985 AND AFTER aR ee ee TOTAL 


TOTAL 466 .000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
Tena) cence CAPITAL BUDGET PROJECT NO. 35137 TILE NO. 
PROJECT DETAIL DEPT. /AGENGY Engineering CAPITAL BUDGET PAGE 
PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
t+ PROJECT eee AG COST ESTIMATE 
LAND Provide improved service 
Upper Ottawa Street - Stone Church CONSTRUCTION 470 000 for Mountain Industrial Lands. 
Road to Rymal Road. men Ma 
- City of Hamilton PO TI eee 
SUBSIDY 197 400 
CONTRIBUTIONS 


a 


TOTAL 197 400 
MAP TO LOCATE PROJECT NET cost 27 
m4 72 600 


AMOUNT TO BE FINANCED: 


REGIONAL DY OO) 
PROPERTY OWNERS 
OTHER ee 
TOTAL 272 600 
5. CASH FLOW 


O.M.B. REQUIRED 1982 
EXPENDITURES: 
PRIOR TO BUDGET : 


g 80 
- DESCRIPTION 
ee 19 81 
p tlhe EFFECT ON CURRENT BUDGET 
Complete reconstruction and widening 49 82 470 000 
to 4 lanes. . 19 83 DEBT CHARGES er 
By QO 
19 ANNUAL COSTS 
1985 AND AFTER TOTAL 8 
TOTAL 470 000 


NEE: PAO 


REGIONAL MUNICIPALITY OF HWAMILTON-WENTWORTH FUNCTION 


Transportetion Services 
PROJECT NO. 35121 FILE NO. 813-39 


1980 -1984 


CAPITAL BUDGET 


PROJECT DETAIL DEPT./AGENCY Engineering - CAPITAL BUDGET PAGE 4 


PROJECT 


Un CARLA COSTAE STATE 


NELD FOR PROJECT 


Mohawk Road at Upper Ottawa Street - LAND - need to provide for 
City of Hamilton CONSTRUCT LON 4u75 200 additional intersection 
OTHER 


capacity and safety. 


TOTAL ~ Yt 2008 


SUBSIDY 218 500 
CONTRIBUTIONS 


TOTAL, © 2222218 (3000 
NET COST eee SOL 


2. MAP TO LOCATE PROJECT 
. ; ; 


! 
Peewecth AVE | | 


‘ical aie) aia ier Seer tas AMOUNT TO BE FINANCED: 
ay aS REGIONAL 256 
s| : : “| "| PROPERTY OWNERS 

gol oe | RAS oe oe ae OTHER 


- 


ULWORTH 


H 
! 
| 


WENTWORTH 

| SHERMAN 
aes 

a Pal 
eee | 
;————4a- 

| 

} 


| UPPER 
eatizelles cae 
A 


SAN te ; 


WELLINGTON 


5. CASH FLOW 


O.N.B. REQUIRED 1984 


EXPENDITURES: 
PRIOR TO BUDGLT 


80 © : eens = 
DESCRIPTION Ag F 
19 81 


19 82 


Complete reconstruction and 
channelization of the intersection. 


19 83 DEBT CHARGES oO 


49 84 475 200 ANNUAL COSTS 


1985 AND AFTER SRO 


TOTAL 475 200 


FAGL 21 


REGIONAL’ MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


1980 - 1984 CAPITAL BUDGET PROJECT NO, 35127 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering 


CAPITAL BUDGET PAGE 4 


Transportation Services 


ILROUEGT 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Stone Church Road - City of Hamilton LAND - need to provide for 
C.N.R. Bridge near Dartnall Beas CONCTEUCTION 226 000 anticipated growth trend 
OTHER a 
TOTAL 226 000 
SUBSIDY 17 000 t6C2GiR.E, 180,800 
R ON ws 192 000 
By ECE TONS + es Re, 11,200 
TOTAL 209 000 
MAP TO LOCATE PROJECT eee 5 
NET COST See ene ae 192,000 
AMOUNT TO BE FINANCED: 
REGIONAL. 
PROPERTY OWNERS 
OTHER 
CASH FLOW 
O.N.B. REQUIRED 1984 
EXPENDITURES: 
PRIOR TO BUDGET 7 
3. DESCRIPTION 1980 
Reconstruction and widening of existing 1961 7. EFFECT ON CURRENT BUDGET 
2 lane overhead bridge. 1992 | 
DEBT CHARGES eae 
1983. & 
526 000 ANNUAL COSTS ee a ee 
nee TOTAL ee ORAS 


1985 AIID AFTER 


TOTAL 226 000 


PAGL 22 


PEGLONAL’ NUNICIPALITY OF HAUILTON-WENTWORTH FUNCTLON 


1980-1984 CAPITAL BUDGET PROJECT NO. 35118 VILE NO. 


PROJECT DETAIL DEPT. /AGENCY Engineering = Caprrat BUDGET PAGE 4 
Trensportation Services 


4. PROJECT We CAPITAL COST ESTIMATE NCED VOR PROJECT 


Upper Gage Avenue - City of Hamilton LAND -~ need to provide for 
ST af ticipated growth trend 
Thorly Avenue to 500 feet north of eee ore 623° 100 aaa opt aen 


Stone Church Road - roadway structurally 


ceficient 


TOTAL _623 100 


SUBSIDY 273 000 
CONTRIBUTIONS 


TOTAL 273 000 


2. MAP TO LOCATE PROJECT 


NET COST 350 100 


ANOUNT TO BE FINANCED: 

REGLOWAL 350.100 
PROPERTY OWNERS 

OTHER 


TOTAL 350 100 


5. CASI FLOW 
O.H.B. REQUIRED 1984 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 


3. DESCRIPTION 


1981 


Staged construction and widening to 


Ar, EFFECT ON CURRENT BUDGET 
4 janes. 


19 82 
DEBT CHARGES 


1983 623.100 
19 84 
1985 AND AFTER 


ANNUAL COSTS 


TOTAL 


TOTAL623 . 100 


PAG aS 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTII FUNCTION 
1980 - 1984 CAPITAL BUDGET PROJECT NO. 35123 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering . CAPITAL BUDGET FAGE 4 
Trensportation Services 


J) PROUECT ‘ CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Upper Sherman Avenue - City of Hamilton 


LAND - need to provide for 
Berko Avenue to Lireridcgze Road 2 


CONSTRUCTION 220 000 anticipated growth trend 


OTHER ~ roadway structurally 
220 000 deficient 


SUBSIDY 100 000 
CONTRIBUTIONS 


100 000 
2. MAP TO LOCATE PROJECT 


NET COST 120 000 


by 
Nene 


AMOUNT TO BE FINANCED: 

REGIONAL 120 000 
PROPERTY OWNERS 

OTHER 


120 000 


- CASH FLOW 


O.M.B. REQUIRED 1984 


EXPENDITURES: 
PRIOR TO BUDGET - 


3. DESCRIPTION 19 80 aot 3 
Construction and widening to 4 lanes. 19 81 7. EPFECT ON CURRENT BUDGET 
19 82 
19 83 DEBT CHARGES Q 
all: aa 
19° Bh 220 000 ANNUAL COSTS 
TOTAL -Q— 
19 85 AND AFTER 


TOTAL 220,000 


PAGE 24 | 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH FUNCTION | 


or 35130 : 
1980-1984 CAPITAL BUDGET PROJECT NO. 951 FILE NO. 


PROJECT DETALL DEPT./AGENCY Engineering = CAPITAL BUDGET PACE 4 
Transportation Services | 
i PROJECT ". CAPITAL COST ESTIMATE G.  NCED FOR PROJECT 
Mohawk Road at Upper Paradise Road LAUD. 150 000 - need to provide for ; | 
- City of Hamilton CONSTRUCTION 350 900 additional roadway capacity 
. OTHER and improve safety. ‘ | 
TOTAL 500 900 
SUBSIDY 222 000 


CONTRIBUT TOUS 


TOTAL 222 000 
HAP TO LOCATE PROJECT 


NEL COST 278 000 


_————— en ee 


AHOUNT TO BE FINANCHD: 

REGIONAL 278 900 
PROPERTY OWNERS 

OTHER 


TOTAL 278 000 


a ; ' 


uw 


O.M.B. REQUIRED 1984 


Sy ee as 


EXPENDITURES: 
PRIOR TO BUDGET : 


3. DESCRIPTION reo 


- CASH FLOW 


Complete reconstruction and 1981 ; 7. EPFECT ON CURRENT BUDGET 
channelization of intersection. 1982 
DEBT CHARGES © eee 
1983 
198! NO HS ANNUAL COSTS —Q— —_ | 
984 9 
: TOTAL SEE 
1985 AND AFTER 350 000 
TOTAL, ¥ 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


PROJECT NO. 351462 


1980-1984 CAPITAL BUDGET FILE NO. g24-19 


PROJECT DETAIL DEPT./AGENCY Engineering - CAPITAL BUDGET PAGE 5 


we EROUECT 4. CAPITAL COST ESTIMATE 


NEED FOR PROJECT 


Upper Sherman Avenue - 


: ! LAND 118 000 
City of Hamilton CONSTRUCTION 447 000 - roadway structurally 
Concession Street to Crockett Street OTHER deficient 
WU eee Sherman Cut/Crockett 
SUBSIDY 246 700 channelization is 


CONTRIBUTIONS operationally deficient 


TOTAL 246 700 
NET COST 318 300 


2. MAP TO LOCATE PROJECT 


Riper &: AMOUNT TO BE FINANCED: 
ea lee REGIONAL 318 300 
Ca abe PROPERTY OWNERS 
| tf OTHER 
Hy otb ot 
sare TOTAL 318 300 


mee 


5. CASH FLOW 
O.M.B. REQUIRED 1984 


EXPENDITURES: 
PRIOR TO BUDGET 


DESCRIPTION 19'80 
ee EFFECT ON CURRENT BUDGET 
Complete reconstruction including 19 82 
intersection improvement at DEBT CHARGES 
Crockett Street 19 83 
ANNUAL COSTS 
19 84 118 000 
TOTAL 
1985 AND AFTER ca HT 0005 > 


TOTAL 565 000 


PAGE 26 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 813-08 | 
1980 - 1984 CAPITAL BUDGET PROJECT NO, 35126 FILE No, 813-22 
PROJECT DETAIL DEPT. /AGENCYENg- Transportation caprrat, BUDGET PAGE 5 
5 Services 
. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED TOR PROJECT 
LAND 750 000 | 
Mud Street, Stoney Creek, East City of CONSTRUCTION 1 523 000 - Saltfleet Community 
Hamilton, Limits to Highway 20. OTHER Development 
Pee EP ie « 


TOT Sips cee eee Contingent on decisions | 


regarding the Mountain 
pera eee 1.035 000 East-West and North-South 
AY ies ees Sea Freeway. | 
TOTAL 1,035 000 


HAP TO LOCATE PROJECT 


NET COST 1 238 000 


ANOUNT TO BE FINANCED: 
REG LONAL 1,238 000 
PROPERTY OWNERS 
OTHER 


TOTAL 1 238 000 


5. CASH FLOW 


O.N.B. REQUIRED 1984 


Se 
‘ 


EXPENDITURES: 


VRIOR TO BUDGET 48 000 : | 
80 - : = : 
ESCRIPTION vs 
8 
ve) he 7. ° EFFECT ON CURRENT BUDGET 
on | 
Hamilton East City Limits to Highway 20 as DEBT CHARGES 
widening road allowance to 200 feet and 1g eo we 
roadway construction. 49 84 125.000 ANNUAL COSTS SPs 
$15,00 
1985 AND AFTER 2,100 ,000 ae a 


TOTAL 9 273 000 


HSS UP 7] 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sanitation & Waste Disposal 


1980/84 CAPITAL BUDGET PROJECT NO. 85251 bECEeNO 
PROJECT DETAIL DEPT./AGENCY Engincering CAPITAL BUDGET PAGE 6 
I ROGHGI : 4. CAPITAL COST ESTIMATE 6. NELD FOR PROJECT 
LAND 2,370,000 
Sanitary Landfill Sites and CONSTRUCTION 
— Land Acquisition WARD Wee Ee Ss ae 


Glanbrook TOTAL 2,370,000 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


NIL 


NET COST ele 470,000. 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 

REGIONAL 2,370,000 
PROPERTY OWNERS © 

OTHER 


TOTAL 2,370,000 


CASH FLOW 
O.N.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 1,080 ,500 
1980 1,400,000 
1981 
1982 

B) Upper Ottawa — south of Rymal 

Road Transfer Station 300, 000 1983 DEBT CHARGES 
C) Glanbrook, Landfill Site 1,400,000 4984 


3. DESCRIPTION 


A) Kenora Transfer Station $300,000 af EFFECT ON CURRENT BUDGET 


ANNUAL COSTS 


1985 AND ACTER Nee TOTAL 
2,480,500 
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REGIONAL NUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sanitation and Waste Disposal 
1980/84 CAPITAL DUDGET PROJECT NO, 35252 VILE NO. 
PROJLCT DETAIL DEPT./AGENCY Engincering CAPITAL BUDGET PAGE 6 


~ PROJECT 


4, CAPITAL COST ESTIMATE 6. NED FOR PROJECT 


LAND 


CONSTRUCTION 
OTHER 5,900 ,000 


TOTAL 5,900,000 


Transfer Stations 


New Solid Waste Management System 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


NLL 
5,900,000 


2. MAP TO LOCATE PROJECT 
eo NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 5,900,000 
PROFERTY OWNERS © 

OTHER 


ee 


TOTAL 5,900,000 


S- CASH FLOW 


O.N.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
3. DESCRIPTION 1380 5,900,000 

1981 | 
Region to Finance the construction 1982 7. EFFECT ON CURRENT BUDGET | 
of Transfer Stations for New 
Solid Waste System 1983 DEBT CHARGES 

19 By 


ANNUAL COSTS 
1985 AND ATTER T 
— OTAL 
TOTAL 5,900,000 
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REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Sanitation and Waste Disposal 
1900/8" CAPITAL BUDGET PROJECT NO, 35253 VILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGL 6 
ASS PROJECT 4. CAPITAL COST ESTIMATE 6. NED FOR PROJECT 
LAND 
Sanitary Landfill Site Development CONSTRUCTION 
for operational use OTHER 1,500 ,000 


Glanb rook 


TOTAL 1,500,000 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


NIL 


2. iAP TO LOCATE PROJECT NET COST : 1,500,000 


AMOUNT TO BE FINANCED: 

REGIONAL 1,500,000 
PROPERTY OWNERS ~ 

OTHER 


os 


TOTAL 1,500,000 


5.  CASII FLOW 
O.N.B. REQUIRED 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 1,500, 00u 
1981 


3. DESCRIPTION 

Region is required to provide 1982 ue EFFECT ON CURRENT BUDGET 
Tricil with the Glanbrook Site 
ready for operation 1983 DEBT CHARGES 


1904 ANNUAL COSTS 


1985 AND ATTER TOTAL 
TOTAL 1,500,000 


PROJECT 


2. UAP TO LOCATE PROJECT 
SD ea AN SN 


3. DESCRIPTION 


VAGE 30 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Sanitation and Waste Disposal 


1980/04 CAPITAL BUDGET 
PROJECT DETAIL 


Transfer Stations 


Glanbrook Site — Internal Road 


Improvement $100,000 
Dundas Transfer Site 245,000 
Kenora Transfer Site 105,000 
Mountain Transfer Sitel170,000 
Weigh Scales 500,000 


Servicing the Landfill Site and 


PROJLCT NO. 35254 


DEPT./AGENCY Engineering 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 970,000 


TOTAL 970,000 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


——— ee 


NIL 


—— 


970,000 


————_— == 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 970,000 
PROPERTY OWNERS ° 

OTHER 


—_—_——— 


TOTAL 970,000 


S- CASH FLOW 


O.N.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 970,000 
1981 
1982 
4983 


19 04 
1985 


AND AYTER 


TOTAL 970,000 


6. 


15 


VILE NO, 
CAPITAL BUDGET PAGE 6 


NCLD FOR PROJECT 


EFFECT ON CURRENT BUDGET 
a2 EL ON CURRENT BUDGES 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


RUGTORAL NUNICIPALITY OF HAMILTON-WENTWORTH 


1960/04 


i UROUECT 


Macassa Lodge Alteration and 
Additions 


2. HAP TO LOCATE PROJECT 


3. DESCRIPTION 


CAPITAL BUDGET 
PROJECT DETAIL 


u, 


FUNCTION 


PROJECT NO. N5102 


DEPT. /AGENCY 


CAPITAL COST ESTIMATE 
LAND 
CONSTRUCTION 950,000 
OTHER : : 
TOTAL 950,000 


SUBSIDY M.T.C. provincial 25,000 
CONTRIBUTIONS 


TOTAL 25,000 


NET COST NY 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROPERTY OWNERS * 
OTHER T.R. 


925,000 


os 


TOTAL 925,000 


- CASH FLOW 


Received 


O.N.B. REQUIRED 1983 


EXPENDITURES: 

PRIOR TO BUDGET 475,000 
1980 475,000 
1981 

1982 

4983 

1904 

19685 AND ATTER 


TOTAL 950,000 


6. NELD FOR PROJLCT 


Homes for the Aged 


LIL NO. 


Social Services CAPITAL BUDCET PAGEL 7 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


< ee en a 


RUGIONAL NUNICIPALITY OF WANILTON-WENTWORTH FUNCTION Homes for the Aged 
1980/89 CAPITAL BUDGET PROJECT’ NO, N6103 VILE HO. 
PROJECT DETALL DEPT. /AGENCY Social Services CAPITAL BUDGET PAGE 7 
i. PROJECT 4. CAPITAL COST ESTIMATE | &. NERD FOR PROJECT 

LAND 200,000 

Proposed Lodge — Stoney Creek CONSTRUCTION 
OTHER Oe Raiet ee AO ee 

— Land Acquisition TOTAL 200,000 
SUBSIDY M.T.C. 100,000 
CONTRIBUTIONS 


TOTAL 100, 000 
NET COST a ee OO DUNES 


HAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 


REGIONAL ST.S.R. 100,000 
PROPERTY OWNERS 
OTHER T.R. 

TOTAL 100,000 


Se CASI] FLOW 
O.N.B. REQUIRED 1983 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 200 ,000 
1981 


1982 
4983 DEBT CHARGES 


1904 ANNUAL COSTS 
1905 AND ATTER TOTAL 


TOTAL 200,000 ‘| 


3. DESCRIPTION 


7. EFFLCT ON CURRENT BUDGET 


RUGTONAL NUNICIPALITY OF HWAMILTON-WENTWORTH FUNCTION Homes for the Aged 


1990/84 CAPITAL BUDGET 
PROJECT DETAIL 


6 ARO 


Proposed Lodge - Stoney Creek 
including furnishings 


». MAP TO LOCATE PROJECT 


Oa UESCRIRGUON 


He 


REGIONAL ST.S.R. 1,900,000 
PROPERTY OWNERS - 
OTHER TR. uae 
TOTAL 1,900,000 
5. CASH FLOW 


PROJLCT NO. N6103A VILE NO. 
DEPT. AGENCY Social Services CAPITAL BUDGET PAGE 7 


4. CAPITAL COST ESTIMATE 8. NEED FOR PROJECT 
LAND 
CONSTRUCTION 3, 800 ,000 
OTHER 
TOTAL 3, 800, 000 
SUBSIDY N.T.C. 1,900,000 
CONTRIBUTIONS #3 
TOTAL 1,900,000 
NET COST 1,900,000 


AMOUNT TO BE FINANCED: 


O.N.B. REQUIRED 1983 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 1,900,000 

1981 950,000 

ore 950,000 | Z+—EFFECT Ot CURRENT BUDGET 
4903 DEBT CHARGES | 
1964 ANNUAL COS'TS 

1905 AND ACTER TOTAL 


TOTAL 3, 800,000 


RUGLOBAL NUNICIPALITY OF HAWILTON-WENTWORTH 


1980/84 


Tee PROJECT 


Land Acquisition 


1974 


2. MAP TO LOCATE PROJECT 
SE ES el 


3. DESCRIPTION 


CAPITAL BUDGET 
PROJECT DETAIL 


4. CAPITAL COST ESTIMATE 


De 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROFERTY OWNERS ° 


OTHER T.R. 


FUNCTION 
PROJLCT NO, — R4250 
DEPT./AGENCY Enginecring 


300, 000 


Saas £ Pomate OEE 
300,000 


300,000 


re ne 


300 , 000 


_— 


p 


—_—_— 
—————————a—=_=_=_== 


Industrial Development 


PACE 34 


CAPITAL BUDGET PAGE 8 


NEED TOR PROJECT 


TOTAL 0 


CASH FLOW 


O.N.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 
1983 
1994 
1985 AND ACTER 


1983 


300,000 


de EFFECT ON CURRENT BUDGET 
ee ate INE EE 
DEBT CHARGES 
ANNUAL COSTS 


eee Ol panies TOTA 
TOTAL 300,00 TOTAL 


1, PROJECT 


Land Acquisition 


2. MAP TO LOCATE PROJECT 


3 


HACE 35 


REGTOWAL NUNITCIPALITY OF HANILTON-WENTWORTH FUNCTION Industrial Development 
1900/84 CAPITAL BUDGET PROJLCT NO. R5250 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGC 8 


1975 


. DESCRIPTION 


CAPITAL COST ESTIMATE G6. NEED FOR PROJECT 


LAND 1,000,000 
CONSTRUCTION 
OTHER 


————— 


TOTAL 1,000, 000 


SUBSIDY M.T.C. 
CONTRIBUTIONS CL 1,000,000 


TOTAL 1,000,000 
NET COST 0 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROFERTY OWNERS * 
OTHER TR. 


TOTAL 


- CASH FLOW 


O.M.B. REQUIRED 1983 


EXPENDITURES: 

PRIOR TO BUDGET 1,000,000 
1980 

1981 
1. EFFECT ON CURRENT BUDGET 
1982 a a na a ae ae 


1983 DEBT CHARGES 


wee ANNUAL COSTS 


1985 AND ACTER ARN: 
TOTAL 1,000, 000 oan 


PACE 36 ~~ | 


RUGTONAL NUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Industrial Development 
1980/84 CAPITAL DUDGET PROJLCT NO. R6250 TILE NO, 
PROJECT DETALL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 8 


SU NeNI xen 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 


OTHER Ce 


TOTAL 2,200,000 


2,200, 000 


Land Acquisition 


1976 


SUBSIDY M.T.C. 


CONTRIBUTIONS CL 2,200,000 
TOTAL 2,200,000 


HAP TO LOCATE PROJECT 


NET COST y 


— 
————={=_==a==a=— 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROFERTY OWNERS ° 
OTHER T.R. 


TOTAL 


CASH FLOW 


O.N.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 2,200, 000 
1980 
1981 
1982 
1983 
1964 
1995 


3. DESCRIPTION 


7. EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


AND ALTER 


TOTAL 2,200,000 


Ney 3] 


RUGTONAL NUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Industrial Development 


1960/64 CAPITAL BUDGET PROJECT NO. R7250 PIL NO. 
PROJECT DETAIL DEPT. /AGENCY Engincering CAPITAL BUDGET PAGE 8 
LAND 375 ,000 
Land Acquisition Sea 
1977 TOTAL 375,000 
SUBSIDY M.T.C. 
CONTRIBUTIONS CL 375,000 
TOTAL 375,000 
2, WAP TO LOCATE PROJECT Gone Pes 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROPERTY OWNERS 

OTHER T.R. 


TOTAL i) 


5. CASII FLOW 


O.N.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 375,000 
3. DESCRIPTION 1980 
Fag Oe Ce 4981 . 
7, EFFECT Ot CURRENT BUDGET 
1982 AEE EAE aa LIE 
4983 DEDT CHARGES 
19.84 ANNUAL COS'ts 
4985 AND ALTER TOTAL 


TOTAL 375,000 


Seeeyhge Soe SSS fh oe es PACL 38 


r -—— re ee 
RUGTORAL MUNICIPALITY OF WANILTON-WENTWORTH FUNCTION Industrial Development 
1960/08 CAPITAL BUDGET PROJLCT NO, R8250 ELEY HG. 
PROJECT DETALL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 8 
i. PROJECT 4%. CAPITAL COST. ESTIMATE 6. NECD FOR PROJECT 
LAND 919,000 
Land Acquisition CONSTRUCTION 
OTHER ee ee es 
1978 TOTAL 919,000 
SUBSIDY HN.T.C. 
CONTRIBUTIONS CL 919,000 
i TOTAL 919,000 
2. MAP TO LOCATE PROJECT NET Cost | p 


—_———————————=—=—=—= 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROFERTY OWNERS ° 
OTHER TR. 


TOTAL. 6 


5. CASI] FLOW 


O.N.B. REQUIRED 1983 


EXPENDITURES! 
PRIOR TO BUDGET 919,000 
80 
Ae DUSCRIPTION 19 
: 1981 
7. EFFECT ON CURRENT BUDGET 
1982 Sanna Ret 
1983 DCBT CHARGES 
1904 ANNUAL Cos'rs 


1905 AND ALTER TOTAL 


TOTAL 919,000 


VAG, 3Y 


RUGIONAL MUNICIPALITY OF HAMILTON-WENTHORTH FUNCTION Industrial Development 
1900/04 CAPITAL BUDGE? PROJLCT NO. R9250 PILE NO. 
PROJECT DETALL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 8 


~ PROJECT 


4. CAPITAL COST ESTIMATE 6. NECD FOR PROULCT 


LAND 566,000 


Land Acquisition CONSTRUCTION 
OTHER 
1979 TOTAL 566, 000 
SUBSIDY N.T.C. 
CONTRIBUTIONS CL 566 , 000 
TOTAL 566,000 
o IAS 0) 1) 
‘ LOCATE PROJECT TAO One 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROFERTY OWNERS ° 
OTHER T.R. 


TOTAL 


5. CASH FLOW 
O.N.B. REQUIRED 1983 


EXPENDITURES: 


PRIOR TO BUDGET 566,000 
3. DESCRIPTION 1980 
4901 7 
7. EFFECT OW CURRENT BUDGET 
1982 aE 
1983 DEBT CHARGES 
1904 ANNUAL COS'TS 
1985 AND ATER TOTAL 


TOTAL 566,000 


1 Wade 4U 


a Ep EE By Fp 


RUG TONAL NUNICIPALITY OF HAN ILTON-WENTWORTH FUNCTION Industrial Development 
1900/04 CAPITAL BUDGET PROJLCT NO, R10250 VILY NO. 
PROJECT DETALL DCEPT./AGENCY Engineering CAPITAL BUDGET PAGE 9 
a+ Shove 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 1,000,000 
Land Acyuisition CONSTRUCTION 

OTHER Ruse vee ete a ee ee 

1980 TOTAL 1,000,000 


SUBSIDY N.T.C. 
CONTRIBUTIONS LS 500,000 


TOTAL 500,000 


Bo (HN 
HAP TO LOCATE PROJECT NET COST 500, 000 


AMOUNT TO BE FINANCED: 


REGIONAL ST.S.R. 500,000 
PROPERTY OWNERS * 
OTHER T.R. in, 
TOTAL 500,000 
S- CASH FLOW 


O.N.B. REQUIRED 1983 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 500,000 
4981 

1982 

4903 DEBT CHARGES 


1964 ANNUAL Costs 
1905 AND ALTER TOTAL 


3. DUSCRIPTION 


the EIFLECT ON CURRENT BUDGET 
po eee ENE A eee 


TOTAL 500,000 


Ses A besde 1 


REGIONAL NUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Industrial Development 
1900/04 CAPITAL DUDGET PROJECT NO. R1L1250 FILE NO. 
PROJECT DETALL DEPT./AGENCY Engineering CAPITAL BUDCET PAGE 9 


1. PROJECT 4. CAPITAL COST ESTIMATE 6. NELD FOR PROJRCT 


LAND 600 ,000 


CONSTRUCTION 
1981 OTHER 


Land Acquisition 
TOTAL 600,000 


SUBSIDY M.T.C. 
CONTRIBUTIONS LS 600,000 


TOTAL 600, 000 


Ota LOR EOC 
2._MAP TO LOCATE PROJECT NET Cost ee 


REGIONAL ST.S.R. 
PROFERTY OWNERS * 
OTHER T.R. 


TOTAL ) 


5. CASH FLOW 
O.N.B. REQUIRED 1983 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 

1981 600,000 


3. DESCRIPTION 


~~“ 


A EFFECT ON CURRENT BUDGET 
1982 Oe EG AN GODS 


4983 DEBT CHARGES 


1904 ANNUAL COSTS 
1905 AND ATER eeeeed heen TOTAL 
TOTAL 600, 000 


) AMOUNT TO BE FINANCED: 


PAGE 42 


RUGIONAL MUNICIPALITY OF HANILTON-WENTWORTH FUNCTION industrial Development 
1980/84 CAPITAL BUDGET PROJECT NO. —-R12250 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering, CAPITAL BUDGET PAGC 9 


1. PROJECT 


4, CAPITAL COST ESTIMATE 


LAND 350,000 
Land Acquisition CONSTRUCTION 

OTHER 

SUBSIDY N.T.-C. 

CONTRIBUTIONS LS 350,000 


TOTAL 350, 000 


MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROPERTY OWNERS ° 
OTHER T.-R- 


TOTAL 


- _CASII_ FLOW 


O.N.B. REQUIRED 1983 


EXPENDITURES! 
PRIOR TO BUDGET 
1980 
1981 
1982 
1983 
1904 
1905 


3. DESCRIPTION 


350, 000 


AND AVTER 


— 


TOTAL 350,000 


6. 


7. 


NEED FOR PROJECT 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


AGS 


se 
gaat ome. 


2 Wl, 4) 


RCGIONAL MUNICIPALITY OF NAMILTON-WENTWORTH 
CAPITAL BUDGET » 
PROJECT DETAIL 


1980/84 


FUNCTION 
PROJECT NO. 35236 FILE NO. 801-06 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 10 


Storm Sewers 


. PROJECT 4. CAPITAL COST ESTIMATE . NEED FOR PROJECT 
LAND 
Alpine, Mountain Park, Bellwood Ave. CONSTRUCTION 498,000 : 
i To replace a deteriorated, 
Upper Wentworth St., — Storm Sewers OTHER SiC, Caeccene 
TOTAL eee 0 000 combined sewer 
SUBSIDY R.S. 170,000 
CONTRIBUTIONS 
TOTAL - 170,000 
2. MAP TO LOCATE PROJECT NET COST 328,000 
: ih. . AMOUNT TO BE FINANCED: 
Ws! : REGIONAL 328,000 
—— = ee OTHER 
TOTAL 328,000 
5. CASH FLOW 
O.M.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 470,000 
80 28,000 
3. DESCRIPTION 19 
1981 
te “EFFECT ON CURRENT BUDGET 
Local storm sewers, private drain, and 1982 
road repairs. 4983 DEBT CHARGES 
ae ANNUAL COSTS y 
1965 AND AFTER TOTAL 


TOTAL —_ 498,000 


VANGhL 44 


FUNCTION Storm Sewers 
PROJECT NO, 36207 FILE NO. 8!3-44 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 10 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH 
1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 4, CAPITAL COST ESTIMATE NEED FOR PROJECT 


LAND 
MacNab St. Trunk Storm Sewer 
reas CONSTRUCTION The trunk sewer is required 
Cannon St. to Harbour - Engineering OTHER Engineering 2505000 0 ee re Wedd evoean oeeminens 
TOTAL 250,000 trunk sewer system. 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
Seed 
2 HAP TO LOCATE PROJECT NET COST 250,000 
eee 
Ethan ee aL, 
vv ] ae <e/U 
SHA Re 


X eps AMOUNT TO BE FINANCED: 


REGIONAL St. S.R. 250,000 
PROPERTY OWNERS 
OTHER 


TOTAL 250,000 


5. CASH FLOW 
O.M.B. REQUIRED Received 


EXPENDITURES: 

PRIOR TO BUDGET 200,000 
1980 50,000 
1981 

4982 

1983 

1904 


1985 AND AFTER 
TOTAL 250,000 


7. “EFFECT OM CURRENT BUDGET 


Trunk Tunnel Storm Sewer 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 
SE EROVECT 


South/West Central Area, Reconstruction 
of sewers on Duke Street from 
James Street to Caroline Street 


. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


4 


~ CAPITAL COST ESTIMATE 
LAND 
CONSTRUCTION 
OTHER 

TOTAL 
SUBSIDY R.S. 
CONTRIBUTIONS 

TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


TOTAL 


5. CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 

1981 

1982 

1983 

1984 


1965 AND AFTER 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engineering 


210,000 


—— 


130,000 


PWOl, ‘t9 


Storm Sewers 
37224 PILE NO. 


CAPITAL BUDGET PAGE 10 


MNES DBEORSEROJECH 


210,000 


80,000 


80,000 


130,000 


130,000 


Received 


157,000 


53,000 
7. EFFECT ON CURRENT BUDGET 
DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


TOTAL 210,000 


afi ER hae St a aera eer ca Se A OTE TIO AAP A Ca 


VAGL 40 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH _ FUNCTION Storm Sewers 
1980/84 CAPITAL BUDGET PROJECT NO, 37223 FILE NO. 802-15 
PROJECT DETAIL DEPT, /AGENCY Engineering CAPITAL BUDGET PAGE 10 
Tee ROUnCH 4, CAPITAL COST ESTIMATE - NEED FOR PROJECT 
LAND 
Bold St. from James St. to Charles St. CONSTRUCTION 130,000 The existing sewer is 
OTHER tO inadequate in size and 
TOTAL 130,000 cannot be maintained 
properly. 
SUBSIDY R.S. 60,000 
CONTRIBUTIONS 
TOTAL 7 200,000 
- WAP TO LOCATE PROJECT NET COST 70,000 
Go. oper [_ 
ele = LOS | i || 7X 
= hes a he AMOUNT TO BE FINANCED: 
ia ee se REGIONAL St. S.R. 70,000 
ae Fac eis PROPERTY OWNERS 
a an 4 co n01 : 3 ‘ Ere all voff OTHER 
OF us J rice \| in TOTAL 70,000 
| F jLL_LIL 5. CASH FLOW 
iaele FH tame as ; 
. Aj ; 3 O.M.B. REQUIRED Received 
¥ : | : | 2 | s JOSEPHS 
= Sneyrel-s Cr es EXPENDITURES: 
PRIOR TO BUDGET 83,000 
i 
3. DESCRIPTION SEN L008 
1981 
the “EFFECT ON CURRENT BUDGET 
Local Storm Sewer, private drains and 1982 
road repairs 1993 DEBT CHARGES 
Approx. size 15% CO72 iu 1984 ANNUAL COSTS 
Approx. length 780 feet 4995 AND AFTER TOTAL 


TOTAL 130,000 


PAGE 4] 


FUNCTION 
PROJECT NO, 'W1204, 12303, 112304 


Storm Sewers 


REGIONAL NUNICIPALITY OF HAMILTON-WENTWORTH 
1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PILE NO. 
DEPT./AGENCY Engincering CAPITAL BUDGET PAGE 10 


PE ELOVEGHE 


WY. CAPITAL COST ESTIMATE 


» NEED FOR PROJECT 


LAND 
Limeridge Road, Upper Wentworth CONSTRUCTION 1,541,000 Provide for New Development 
Street, Upper Wellington Street OTHER =e and prevent surface flooding 


(O.H.A.P. - 996/1978) 


SUBSIDY: M.T.C. 233,000 
CONTRIBUTIONS 


233,000 


TOTAL 2heds WAN 


NET COST 1,308,000 


. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 


REGIONAL 996,000 
PROPERTY OWNERS 312,000 
OTHER 


TOTAL 1,308,000 


CASH FLOW 
O.M.B,. REQUIRED Received 


EXPENDITURES: 

PRIOR TO BUDGET 933, 000 
1980 608,000 
1981 

1982 

1983 

1904 

4995 AND AFTER 


3. DESCRIPTION 


tlc EFFECT ON CURRENT BUDCET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


TOTAL 1,541,000 


VAGL 48 
re a a na enn es 9 aN a ea 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Storm Sewers 
1980/84 CAPITAL DUDGET | PROJECT NO. 35200 A PILE NO. 807-08 
PROJECT DETAIL DEPT./AGENCY Engincering CAPITAL BUDGET PAGE 11 
i. PROJECT B. CAPITAL COST ESTINATE 6. NEED FOR PROJECT 
LAND 
CONSTRUCTION 385,000 To provide service to 


Gershome Trunk Storm Sewer —- 


Gershome Netghbourhood 
Construction OTHER 


TOTAL To 000 eee 


SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
. WAP TO LOCATE PROJECT NET COST 385,000 


AMOUNT TO BE FINANCED: 

REGIONAL 385,000 
PROPERTY OWNERS 

OTHER 


TOTAL 385,000 


5. CASH FLOW 


O.N.B. REQUIRED Received 

EXPENDITURES: 

PRIOR TO BUDGET 320,000 

1980 65,000 
J DESCIMEP ALON 

1981 

ac naee Us TFFECT ON CURRENT BUDGET 

Branch trunk sewer from existing ? 
channel to Greenhill Ave. - 60" 1983 DEBT CHARGES 
diameter 4994 


ANNUAL COSTS 


41985 AND AFTER at es A Te TOTAL 
TOTAL 385,000 


1 un ay 


RCGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH . FUNCTION Storm Sewers 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


SEEROVECT 


Red Hill Creek Trunk Sewer — from 
approximately 213 metres east of 
Upper Wentworth Street to Upper 
Wentworth Street, 

- Construction 


2. WAP TO LOCATE PROJECT 


x 
- 
a 
° 
z 
TS 

x 
ws 
% 


3. DESCRIPTION 


Trunk Storm Sewer 
Approx. size Noo) 3 B.S 


a ee 


PROJECT NO, 36235A 


DEPT./AGENCY Engineering 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 525,000 
OTHER 
TOTAL «2222;0007 2 
SUBSIDY — CMHC 17,000 
CONTRIBUTIONS Sede 
TOTAL 17,000 
NET COST 508 ,000 


AMOUNT TO BE FINANCED: 


REGIONAL St.S.R. 508, 000 
PROPERTY OWNERS 
OTHER 


TOTAL 508,000 


5. CASH FLOW 
O.M.B. REQUIRED Received 


EXPENDITURES: 

PRIOR TO BUDGET 60,000 
1980 465,000 
1981 

1982 

1983 

1984 


1985 AND AFTER 
TOTAL 525,000 


St ee ee 


TILE No, 818-07 
CAPITAL BUDGET PAGE 11 


6. NEED FOR PROJECT 


The project is required to 
provide service to future 
developments in the Red Hill 
Creek basin, west of Upper 
Wentworth St. 


7.  “CFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


a a ae 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH FUNCTION MADE) AAS 
1980/84 CAPITAL BUDGET PROJECT NO, 36208A TILE NO. 813-17 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 11 
Lee PROUVECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 
Eee SECIS BEAN ET NN SOL ESTA HT NN 
LAND 
Mt. Industrial Trunk Sewer — CONSTRUCTION 486,000 To provide an outlet for 
Western Connection — OTHER (a residential and misao aa 
Construction (Stor) development on both sides 
TOTAL 280,008 of Rymal Road between the 
SUBSIDY CMHC 15,000 C.N.R. Line and Upper Sherman 
CONTRIBUTIONS ee SA ee A Avene. 
TOTAL 15,000 
. f i 
2 NAP TO LOCATE PROJECT NET COST 471,000 


AMOUNT TO BE FINANCED: 


n 
a ete 


| REGIONAL ST. S.R. 471,000 
; PROPERTY OWNERS 
OTHER eee SS 


TOTAL 471,000 


C 


5. CASH FLOW 


Se a eee : = 
| Be) O.M.B. REQUIRED Received 
pe | ’ | : . 


EXPENDITURES: 
PRIOR TO BUDGET 350,000 
13 
3. DESCRIPTION 1980 6,000 
1981 
: the ‘EFFECT ON CURRENT BUDGET 
Storm box sewer, approx. size 13' x 9! © 1982 en 
and 42" dia. storm sewer, 1983 DEBT CHARGES 
1984 


ANNUAL COSTS 


1965 AND AFTER TOTAL 
ieeee en kee ee ee ee TOTAL 486.000 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTII 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


TEL ROU ECT 


Sheaffe Street, from Caroline to 
Bay St. -— Reconstruction of Sewers 


2. MAP TO LOCATE PROJECT 


CLARENCE 
Ly 


ens 
Soa 
c= pat s! a 
ar Jyh wear DONS, into 
SE. AG way PL. 


Be DESCRIP REOH 


local storm sewers, private drains 
and road repairs. Approx. size 
Pee BM Gbieh. 


q 


PAGL O14 


FUNCTION 


Storm Sewers 
PROJECT NO, 37212 


DEPT./AGENCY Engineering 


PILE NO. 
CAPITAL BUDGET PAGE 11 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
CONSTRUCTION 58,000 Reconstruction of existing 
OTHER sewer which has structurally 
TOTAL 58,000 failed 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
NET COST 58,000 
AMOUNT TO BE FINANCED: 
REGIONAL Scet.S.R. 58,000 
PROPERTY OWNERS 
OTHER 
TOTAL 58,000 
CASH FLOW 
O.M.B, REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 40,000 
1980 18,000 
1981 
tle ‘EFFECT ON CURRENT BUDGET 
1982 Pee iS OR a eee a ae 
1983 DEBT CHARGES 
1964 ANNUAL COSTS 
1985 AND AFTER TOTAL 


TOTAL 58,000 + 


| ROGIONAL NUNICIPALITY OF HANILTON-WENTWORTH 


FUNCTION 


1980/04 CAPITAL BUDGET PROJECT NO. 38242 
PROJECT DETAIL DEPT./AGENCY Engineering 
I PROJECT 4. CAPITAL COST ESTIMATE 
LAND 
Hilton Street —- CONSTRUCTION 50,000 
from Markland St. to OTHER Se 
Aberdeen Ave. TOTAL 50,000 
~ Sewer reconstruction SUBSIDY ._M.T.C. 20,000 
CONTRIBUTIONS 
TOTAL 20,000 
Pe 1! 
AP TO LOCATE PROJECT NET COST 30 .000 


AMOUNT TO BE FINANCED: 


SSeS 


= Aes REGIONAL St.S.R. 30, 000 
Leeeal | PROPERTY OWNERS 
aS OTHER 
pated 
i TOTAL 30,000 
o I Zn 
yal == 
i 5. CASH FLOW 
“Ee O.N.B. REQUIRED Received 
On rp 
ene EXPENDITURES: 
PRIOR TO BUDGET 
0 50, 
3. DESCRIPTION 198 50,000 
Sti 1981 
Local storm sewers, 1982 
4160 and 530 mm dia. 1983 
kre Cae : 1984 
4995 AND AFTER 


TOTAL 50.000 


Storm Sewers 


VAGL 


TILE NO, 808-11 


CAPITAL BUDGET PAGE 11 


6. NEED FOR PROJECT 


To replace the existing 
combined sewer, which has 
failed structurally. 

The replacement must be done 
in conjunction with the 

road reconstruction in 1978. 


‘CFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


FiO aa 


FUNCTION Storm Sewers 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 38243 PILE NO. 823-29 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 11 


- PROJECT 4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 
Wentworth Street - from Main Street CONSTRUCTION 360,000 The Region proposes to 
to T.1l.&B. Main Line OTHER reconstruct the pavement 
360.000 and existing combined 
TOTAL = 2 ______ sewer is severely overloaded. 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
2 UAR 
i TO LOCATE PROJECT NET COST 360,000 


AMOUNT TO BE FINANCED: 


REGIONAL St. S.R. 200,000 
PROPERTY OWNERS 
OTHER 160,000 


TOTAL 360,000 


5. CASH FLOW 
O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 360,000 


1981 


Storm relief sewer ; 1982 
610 to 760 mm dia. i 


3. DESCRIPTION 


“EFFECT ON CURRENT BUDGET 


1983 DEBT CHARGES 


1984 


14995 AND AFTER 
TOTAL 360,000 


ANNUAL COSTS 
TOTAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH _ FUNCTION Storm Sewer 
1980/84 CAPITAL BUDGET - PROJECT NO. H2309 FILE NO. 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 


._ PROJECT . | 4. CAPITAL COST ESTINATE 6.__NEED FOR PROJECT 
| LAND’ Wi as 
Upper Wentworth Street and Stone Church CONSTRUCTION 1,700,000 
Road From approximately 430 metres "OTHER : elie A a aS a 
north of Stone Church Road to approx. 
240 metres west of Upper Wentworth ete ! aa ae 
Street SUBSLDN Met lace 30,000 
- Region's Portion CONTRIBUTIONS CF 10,000 
TOTAL 310, 000 
2, “MAP TO LOCATE PROJECT. NET COST 1,390,000 


AMOUNT TO BE FINANCED: 


REGIONAL ST.S.R. 1,390,000 
PROPERTY OWNERS 
OTHER T.R. ST eee ee 


TOTAL 1,390,000 


5, CASH FLOW 
O.N.B. REQUIRED Received 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 410,000 
1981 | 600,000 
1982 690 ,000 


3. DESCRIPTION 


7.  ‘LFFECT ON CURRENT BUDGET 
1983 DEBT CHARGES 
1984 ANNUAL COSTS 


4995 AND AFTER 1B, 52. ee A TOTAL 
TOTAL 1,700,000 


| REGIONAL MUNICIPALITY OF NAMLLTON-WENTWORTH _PUNCTION Storm Sewers 
PROJECT DETAIL , DEPT./AGENCY Engincering CAPITAL BUDGET PAGE 12 


.- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
; SS SE . Ne ad 
| LAND’ 

Dunsmure, Crosthwaite, Archibald, Hope CONSTRUCTION 950,000 To reduce basement flooding. 
and Kenilworth Ave. - Barons to Barton OTHER — 


Street TOTAL 950,000 


SUBSIDY M.T.C. 300,000 
| CONTRIBUTIONS ee LE Seer ae 
| 
TOTAL 300,000 
MA 50, 
4AP TO LOCATE PROJECT NET COST 650.000 


7 SAC eg 


AMOUNT TO BE FINANCED: 


REGIONAL ST.S.R. 650,000 
: a PROPERTY OWNERS 
| le vate Si OTHER T.R. 
W_3L_alslal ley 30 — 650,000 
see g | C, ay TOTAL , 
see | Wad, « on 2 
i |fuamonc 4G a & 
B. —=-— Be CE 5. CASH FLOW 
Aner ee ES 
WH 3 iE O.M.B. REQUIRED Received 
Relics ou 
s|| [4 EXPENDITURES: 
| PRIOR TO BUDGET 
3. DESCRIPTION’ 1980 900 ,000 
| 1981 50,000 
aes 7. ‘EFFECT ON CURRENT BUDGET 
Local storm sewer, approx. 1220 mm dia. 4982 ea 
| eA: drains and road repairs. 1989 DEBT CHARGES 
BAN ANNUAL COSTS 


41995 AND AFTER ee ee ee TOTAL 
| TOTAL 950,000 | 


REGIONAL MUNICIPALITY OF HAMIL TON-WENTWORTH 


1980/84 CAPITAL BUDGET - 


PROJECT DETAIL 


Jee LROVECT : i) 


Charlton System 


— Storm Sewers 


2. MAP TO LOCATE PROJECT 


OLB] Y 
a RY 
can Z 
w 
4 
ares ke 


mie Se 
|| ES 


WW 


- DESCRIPTION 


Local storm sewers, private drains and 
road repairs. Approx. size 380 to 


1070 inm dia. 


» CAPITAL COST ESTIMATE 


LAND’ 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY M.T.C. 
CONTRIBUTIONS T.R. 


TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROPERTY OWNERS 

OTHER T.R. 


TOTAL 


CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 

1981 

1982 

1983 

1984 


1965 AND AFTER 


TOTAL 160,000 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engineering 


40,000 


rn fen 


Storm Sewers 
FILE NO. 819-18 
CAPITAL BUDGET PAGE 


39214 
UZ 


» NCED FOR PROJECT 


370,000 Upgrade overloaded sewers 


and connect the new sewers 


370,000 to new trunk. 


170,000 


210,000 
160, 000 


160,000 


160,000 


Received 


160,000 


“EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


SE RROUECH 


— Storm Sewer 


2. MAP TO LOCATE PROJECT 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTII 
1980/84 , 


Young Street, James Street to 
Catherine Street 


Js DESCRERTION 


CAPITAL BUDGET ° 
PROJECT DETAIL 


OTHER 


. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 155,000 


SUBSIDY .M.T.C. 
CONTRIBUTIONS 


TOTAL 70,000 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 
PROPERTY OWNERS 


TOTAL 


CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 

1981 

1982 

1983 

1984 


1995 AND AFTER 
TOTAL 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engincering 


39216 


155,000 


70,000 


85,000 


85,000 


85,000 


Received 


155,000 


155,000 


Storm Sewers 


CAPITAL BUDGET PAGE 


6. NEED FOR PROJECT 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


FILE NO. 


»  “LCFFECT ON CURRENT BUDGET 


PAGEL 58 


REGIONAL MUNICIPALITY OF UANILTON-WENTWORTII _PUNCTION Storm Sewer 
1980/84 CAPITAL DUDGET : PROJECT NO, BO2ED FILE NO. 
PROJECT DETAIL , DEPT./AGENCY Engincering CAPITAL BDUDGET PAGE 12 
ST EROUVECT , 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Jackson Street from John Street to CONSTRUCTION 280,000 
Spring Street OTHER Sa 
TOTAL 280,000 
- Sewer Reconstruction 
SUBSIDY M.1.C. 120,000 
CONTRIBUTIONS : 
TOTAL 120,000 
MAP TO LOCATE PROJECT NET Cost 160,000 


AMOUNT TO BE FINANCED: 
REGIONAL 160,000 
PROPERTY OWNERS 


OTHER vat a ee 


TOTAL 160,000 
5. CASH FLOW 
O.M.B,. REQUIRED Received 
EXPENDITURES: © 
PRIOR TO BUDGET 
3. DESCRIPTION 1960 ge0,c00 
41981 
eee: SURt GE 
— ECT ON CURRENT BUDGET 
1983 DEBT CHARGES 
1984 


ANNUAL COSTS 


1965 AND AFTER ee ee eee TOTAL 
TOTAL 280,000 


REGIONAL NUNICIPALITY OF HAMILTON-~WENTWORTH _PUNCTION 
1980/84 CAPITAL BUDGET - PROJECT NO. . 39217 TILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 12 
. PROJECT 4. CAPITAL COST ESTIMATE . NEED FOR PROJECT 
LAND . 
Holton Ave. from Delaware Ave. to CONSTRUCTION ee 
75 metres southerly OTHER 
TOTALS po 20 000 
- Storm Sewers 
SUBSIDY M.T.C. 14,000 
CONTRIBUTIONS 
TOTAL 14,000 
2. MAP TO LO 
LOCATE PROJECT Neccace 16,000 
AMOUNT TO BE FINANCED: 
REGIONAL 16,000 
PROPERTY OWNERS 
OTHER 
TOTAL 16,000 
5. CASH FLOW 
O.M.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 
3, DESCRIPTION 1980 203000 
: 4901 
. EFFECT ON CURRENT BUDGET 
1982 Re a AE eee 
1983 . DEBT CHARGES 
1904 ANNUAL COSTS 
4905 AND AFTER TOTAL 


TOTAL 30,000 


Voivod. oU 


————-— 
REGIONAL MUNICIPALITY OF HANLLTON-WENTWORTH | FUNCTION Storm Sewers 
1980/84 CAPITAL BUDGET - PROJECT NO, 39218 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 43 


PROJECT 


4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
CONSTRUCTION 95,000 
OTHER 


Murray St. ‘from John St. to Mary St. 


—_—_—_— 


—- Storm Sewers 


95,000 


SUBSIDY M.T.Cc. 50,000 
CONTRIBUTIONS 


TOTAL SOL 


2. MAP TO LOCATE PROJECT 


NET COST 45, 000NE ae 


AMOUNT TO BE FINANCED: 
REGIONAL 45,000 
PROPERTY OWNERS 

OTHER 


_T 


TOTAL 


45,000 


9. CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION pe B23000 
1981 
Aone EFFECT OM CURRENT BUDGET 
1983 DEBT CHARGES 
1984 


ANNUAL COSTS 
TOTAL 


4965 AND AFTER 
TOTAL 95,000 


De EROTECT 


.. MAP TO LOCATE PROJECT 


2. 
| 
; 
| 
3. DESCRIPTION 


Aberdeen Ave. 
Flatt Ave. 


1980/84 


from McDonald to 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
CAPITAL BUDGET 
PROJECT DETAIL 


m1 


FUNCTION 


- CAPITAL COST ESTIMATE 


' PROJECT NO. 
DEPT./AGENCY Engineering 


Storm Sewers 


LAND ; 
CONSTRUCTION 65,000 
OTHER 
TOTAL 0), 000s ee! 
SUBSIDY M.T.C. 35,000 
CONTRIBUTIONS 
TOTAL 35,000 
NET COST 30,000 
AMOUNT TO BE FINANCED: 
REGIONAL 30,000 
PROPERTY OWNERS 
OTHER 
TOTAL 30,000 
CASH FLOW 
O.M.B. REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 30,000 
1980 35,000 
1981 
1982 
1983 
1984 
4995 AND AFTER 
TOTAL 65,000 


39219 


a 


tHe 


FILE NO. 


CAPITAL BUDGET PAGE 13 


. NEED FOR PROJECT 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


EFFECT OM CURRENT BUDGET 
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2GIONAL MUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Storm Sewers 
1980/84 CAPITAL BUDGET PROJECT NO. 39220 TILE NO. 
PROJECT DETAIL DEPT./AGENCY Engincering CAPITAL BUDGET PAGE 13 


5 HRRON HET 4Y, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Ottawa St. from Main St. to Maple Ave. CONSTRUCTION 120,000 
OTHER 
— Storm Sewers TOTAL 120,000 
SUBSIDY M.T.C. 50,000 
CONTRIBUTIONS T-R. = DOU 
j TOTAL 80, 000 
- UAP TO LOCATE PROJECT NET COST 40.000 


AMOUNT TO BE FINANCED: 

REGIONAL 40,000 
PROPERTY OWNERS 

OTHER ae 


TOTAL 40,000 


5. CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
0 
3. DESCRIPTION Age DEL 
1981 30,000 
7. EFFECT ON CURRENT BUDGET 
1982 Aisa ERE Beda a! 
1983 DEBT CHARGES 
1964 ANNUAL COSTS 
1995 AND AFTER TOTAL 


TOTAL 120, 000 
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REGIONAL MUNICIPALITY OF NAMILTON-WENTWORTII FUNCTION Storm Sewers 
1980/84 CAPITAL BUDGET PROJECT NO. 39221 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 13 
PP LROJEGK 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Lincoln St. from Barton St. to CONSTRUCTION 80,000 
Linden St. OTHER a 
TOTALGe 00 000 se 
— Storm Sewers 
SUBSIDY M.T.C. 40,000 
CONTRIBUTIONS 
TOTAL 40 ,000 
.__HAP_TO LOCATE PROJECT nraCneT 40,000 


AMOUNT TO BE FINANCED: 
REGIONAL 40,000 
PROPERTY OWNERS 

OTHER 


TOTAL 40,000 


5. CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
) 80,000 
. DESCRIPTION a8 ; 
1983 
EFFECT ON CURRENT BUDGET 
1982 a 
1983 | DEBT CHARGES 
1984 ANNUAL COSTS 
4995 AND AFTER TOTAL 


TOTAL 80,000 


PAGL 04 


REGIONAL NUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1980/84 CAPITAL BUDGET PROJECT NO. 39202 PILE NO. 
PROJECT DETAIL DEPT,/AGENCY Engineering CAPITAL BUDGET PAGE 13 
1. PROJECT Y. CAPITAL COST ESTIMATE . NEED FOR PROJECT 
LAND 
Southwest Central Area, CONSTRUCTION 260,000 
Reconstruction of Sewers on Bold St. OTHER 
from Bay St. to Hess Street TOTAL 260,000 
SUBSIDY M.T.C. 125,000 
CONTRIBUTIONS —— 
TOTAL 125,000 
. WAP TO LOCATE PROJECT NET COST 135,000 


AMOUNT TO BE FINANCED: 
REGIONAL 135,000 
PROPERTY OWNERS 

OTHER 


TOTAL 135,000 


5. CASH FLOW 
O.M.B. REQUIRED 


EXPENDITURES : 

PRIOR TO BUDGET 

1980 | 270,000 
1901 

1.982 

1983 DEBT CHARGES 


1984 ANNUAL COSTS 


1985 AND AFTER SPE ee TOTAL 
TOTAL 270,000 


3. DESCRIPTION 


‘EFFECT ON CURRENT BUDGET 


PASE, 65 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation - Storm Sewers 


PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 13 


Ie LROVEGH He CALLA COSTES RIMATE 6. NEED FOR PROJECT 
LAND j 50 000 
Greenhill Ave.,- Storage - Treatment CONSTRUCTION To reduce pollution in Red 
basin, OTHER 170000 Hill Creek and Burlington Bay by 
Engineering and Land : - 220 000 controlling overflow from the 
TOTAL se : 7 
; combined sewer trunk. 
SUBSIDY 
Hamilton CONTRIBUTIONS 
TROMWNG 
>  WYNE IO 
2 LOCATE PROJECT NET COST 220 000 
| | I | | [Late] ay LS 
7 VW oe ANOUNT TO BE FINANCED: 
Z| L © REGIONAL 220 000 
al] ale J : PROPERTY OWNERS 
é A aj 93 OTHER 
BAR -] [10 ’ 
TOTAL 220 000 


(ose 


-———_ 
2 GPEE NILE 


See CASHTELOW 


1OwWER 


O.M.B. REQUIRED 1980 
+t . \ EXPENDITURES: 
PRIOR TO BUDGET 


80 100 000 
3. DESCRIPTION a i 
1981 1207000 7. EFFECT ON CURRENT BUDGET 
90 Million litre partially covered 1982 26 700 
storage tank and settling basin. 1983 Bay sear aniee 
ANNUAL COSTS N/A 
: 1984 
: TOTAL _26 700_ 


1985 AND AFTER 


TOTAL 220 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1980/84 CAPITAL BUDGET PROJECT NO. 30230 FILE NO. 816-38 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 14 


PROJECT CAPITAL COST 


ESTIMATE 


6. NEBD FOR PROJECT 


LAND 
CONSTRUCT ION 85 000 
OTHER 


Province Street,- 


The existing combined sewer 


from King Street to 150 metres is inadequate in size for 
Southerly ,- storm drainage of the area. 


Storm Sewers SUBSLD Yar Medi.G. 40 000 


CONTRIBUTIONS 


Storm sewers must be installed 
Hamilton 


in conjunction with the 


MAP TO LOCATE PROJECT 


planned road reconstruction in 


NET COST 45 000 


1980 to reduce basement flood- 


ing. 


[eta DA be 
——— 


E0GEMONT 
PROVINCE 
GRAR aM 
=OuUG»TO* 
ave. 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 45 000 
PROPERTY OWNERS 

OTHER 


Vy, 


“ 
= 


GAOSVENOR 
Qs 
= = 


- CASH FLOW 


O.U.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 
1981 


DESCRIPTION 


1982 
1983 


7. “EFFCCT ON CURRENT BUDGET 
Local storm sewers,- 


DEBT CHARGES 5 500 
approx. size 450 mm dia., ne 
84 
approx. length 150 metres. ‘ ANNUAL COSTS 100 
1985 AND AFTER TOTAL 
TOTAL 2.600 — 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 30231 FILE HO. 814-09 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 14 


Pe PROGEGR 


CAPITAL COST ESTIMATE 


NEED FOR PROJECT 


New Street - 


LAND 
CONSTRUCTION 115 000 
OTHER 


The existing combined sewer is 
from Main Street to Edison Street - ¢ 


inadequate in size for storm, 


Storm Sewers 


drainage of the area. 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


Storm sewers must be installed 


Hamilton 


in conjunction with the planned 


Bs 


road reconstruction in 1980 to 
MAP TO LOCATE PROJECT 


NET COST 65 000 


reduce basement flooding. 


3 
I 
+] 


ETTO 
wr 
ers 


R 
is} 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 65 000 
PROPERTY OWNERS 

OTHER 


lhe 
Rar oe 


- CASH FLOW 


O.N.B. REQUIRED 


=— Frif_ St. 
. 


a rie oe jo 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 


. DESCRIPTION 115 000 


Ve “EFFECT ON CURRENT BUDGET 


Local storm sewers, approx. size 1982 


1983 
1984 


450 mm dia., approx. length 190 metres. 


DEBT CHARGES 7 900 


ANNUAL COSTS 


100 
TOTAL 8 000 


1985 AND AFTER 
TOTAL 415 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 30232 


- PROJECT 


4. CAPITAL COST ESTIMATE 


Strathcona Avenue - LAND 
CONSTRUCTION 50 000 
from 40 metres South of York Street OTHER 


to Tom Street - TOTAL 


Storm Sewers SUBSIDY MaL.eCr 


CONTRIBUTIONS 


Hamilton 


TOTAL 


MAP TO LOCATE PROJECT 


NET €OST 


AMOUNT TO BE FINANCED: 
REGIONAL st, s.R. 
PROPERTY OWNERS 

OTHER 


30 000 


TOTAL 


w 
> 
a 


BRESOALG ANE 


eee. 
FR 


a 
3 
ee led | 
. PELORENCE ae 
L -——- iia UY 
71 


| 


5. CASH FLOW 


vy Hiecara , sean.) & i 
Ny pumeers te coma § ee O.N.B. REQUIRED 1980 
=O : axe SCHON} a ms eee 
[Sangq > jf “Ost aur sip ay 
\/) oY Is 3 4 EXPENDITURES: 


PRIOR TO BUDGET 
1980 
1981 


- DESCRIPTION 


Local storm sewers, approx. size 


1982 
1983 
1984 


450 mm dia., approx. length 84 metres 


1985 


AND AFTER 


TOTAL 50 000 


DEPT./AGENCY Engineering 


6. NEED FOR PROJECT 
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FILE HO. 819-U6 
CAPITAL BUDGET PAGE 14 


Completion of storm sewer 
installation on Strathcona 
Avenue from the South end of 
existing stub at York Street t+ 
Tom Street, for utilizing the 
new storm sewer system on York 
Street and relieving overload 
in the existing combined 


sewer system. 


the 


"EFFECT Ot CURRENT BUDGET 


DEBT CHARGES 3 600 
ANNUAL COSTS 100 
TOTAL 3700 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


SE EROUJECE 


Burton Street 
from Victoria to Wentworth,- 


Storm sewers and sewer repairs. 


Hamilton 


MAP TO LOCATE PROJECT 


OOuUGLAS S$ 
ICMEEVERS S 


\— 
mace 
STREET 
ra |E 
D 
Pe 2 
z vw 
cal 
sel 
1 
— 
w 


") 
ce 


CANADIAN 
{= WESTINGHC 


X 

> 

ot 

o 
VICTORIA 


AVE. 


*OOO0L ANOS 


ST maT THE wS 


PARK 
ASTON ov 


ee DESCREP-GEON 


Storm sewers and 
sewer repairs, 

approx. size 600 to 900 mm dia., 
approx. length 420 m 


combined 


REGIONAL MUNICIPALITY OF HAMLLTON-WENTWORTH 


4, 


5. 


FUNCTION 


PROJECT NO, 30233 


CAPITAL COST ESTIMATE 
LAND 
CONSTRUCTION 365 000 
OTHER ee et en 
OTA ee fy 50 0) () eae 
SUBSIDY MTC 160 000 
CONTRIBUTIONS 
TOTAL 160 000 
NET COST 205 000 
AMOUNT TO BE FINANCED: 
REGIONAL ST. S.R. 205 000 
PROPERTY OWNERS 
OTHER 
TOTAL 205 000 
CASH FLOW 
O.M.B. REQUIRED 1980 
EXPENDITURES: 
PRIOR, TO BUDGET 
19 80 365 000 
19 81 
19 82 
19 83 
19 84 
1985 AND AFTER 
TOTAL 365 000 


Storm Sewers 


DEPT./AGENCY Engineering 


6. 


PAGL 69 


FILE NO. 802-31 


CAPITAL BUDGET PAGE 14 


NEED FOR PROJECT 


Ue 


sewer 
ror 
erea. 


The existing combined 
is inadequate in size 
storm drainage of the 


Storm sewers must be 
installed in conjunction 
with the planned road 
reconstruction by Area 
Municipality in 1980 to 
reduce basement flooding. 


“EFFECT ON CURRENT BUDGET 


DEBT CHARGES 24 900 
ANNUAL COSTS 200 
TOTAL 25 100 
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REGIONAL MUNICIPALITY OF HAMNILTON-WENTWORTH FUNCTION Storm Sewers 
1980/84 CAPITAL BUDGET PROJECT NO. 30234 FILE HO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 14 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Belview Avenue from Barton St. LAND 
to 80 m southerly, - Storm sewers. CONSTRUCTION 


Storm sewers must be 
installed in conjunction 
OTHER with the planned road 
reconstruction by Area 
Municipality in 1980 to 
SUBSIDY M.T.C. relieve the existing over- 
Hamilton CONTRIBUTIONS loaded combined sewer syste 


MAP TO LOCATE PROJECT 


NET COST 


PAIGMILLER ay 


Cuuny AMOUNT TO BE FINANCED: 
REGIONAL ST. S.R. 
PROPERTY OWNERS 

OTIIER 


| [avowodce 
ee 
; 
ROSSLIN AV 
> 
ss 


ni 


- 


SCHOOL Wurade OR 


MAYFLOWER Ave 


el esa 


CASH FLOW 


O.N.B. REQUIRED 1980 


ave. 
SS 


(re ies) (ae EXPENDITURES: ‘ 
Pal asl ae 
PRIOR TO BUDGET 
. DESCRIPTION 1980 
ie se eee ee oe 1981 
Local storm sewer, 1582 7. EFFECT ON CURRENT BUDGET 
approx. size 525 mm dia., ; 
approx. length 80 metres. 1983 DEBT CHARGES 3 600 
ae ANNUAL COSTS 100 
1985 AND AFTER 3 700 


TOTAL 3 700 
TOTAL 


| _———_ — 


REGIONAL NUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


Norway Avenue - 
from Maplewood Avenue to 
96 metres Southerly - 


Storm Sewers Hamilton 


MAP TO LOCATE PROJECT 


PROSPECT 
B44. san 


ACTON AVE 


SME RMON 


WAP Ar ee JED 


cep lh dah 8) 
a ere ee OLR 

Se @ 
CNR , Ta a ; ae, 
oe FS RU ern Ano. é os ee aol 


. DESCRIPTION 


Local storm sewers, approx. size 450 mn 


dia., approx. length 95 metres. 


yy 


FUNCTION Storm Sewers 
PROJECT NO. 30235 


DEPT./AGENCY Engineering 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL ST. S.R. 
PROPERTY OWNERS 

OTHER 


- CASH PLOW 


O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
-19 80 

19 81 

19 82 

19 83 

19 84 


1985 AND AFTER 
TOTAL 


FILE NO, 814-10 
CAPITAL BUDGET PAGE 14 


NEED FOR PROJECT 


The existing combined sewer 

is inadequate in size for 

storm drainage of the area. 
Storm sewers must be installed 
in conjunction with the plannefi 
read reconstruction in 1980 


to reduce basement flooding. 


*EFFECT ON CURRENT BUDGET 


DEBT CHARGES 3 600 


ANNUAL COSTS 100 


TOTAL 3 700 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


i LROUECH 


Caroline Street - 


from Bold Street to 52 m Northerly - 


Sewer reconstruction 


Hamilton 
Ze bee LO OO CAT EMER Od Gilt 
es ta ier WARE TON 
|| MAIN ae s ct JL 
Ses Vi 2 oO bal pear 
sl phe i t || 
> a = 
DON aha 


flea 

ail Sine 
ee IL me 

E “A ie Gc cle 
| 


oso ee 


Seve eM AR Ca ac es AU 


3. DESCRIPTION 


Local storm sewer, 300 mm dia., 


approx. length 55 m 


u. 


FUNCTION 


PROJECT NO. 30236 
DEPT./AGENCY Engineering 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 

TOTAL 
SUBSIDY M.T.C. 
CONTRIBUTIONS 

TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL ST. S.R. 
PROPERTY OWNERS 


OTHER 
TOTAL 
. CASH FLOW 
O.N.B. REQUIRED 1980 
EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 
1983 
1984 
1985 AND AFTER 
TOTAL 


Storm Sewers 


AGi eee. 


FILE HO, 803-26 — 
CAPITAL BUDGET PAGE 15 


NEED FOR PROJECT 


30 000 
eee | 


30 000 The existing combined sewer is 
inadequate for storm drainage of 
30 000 the area and cannot be maintain- 
15 000 ed properly. 
Sewers must be reconstructed in 
15 000 ; ‘ é : 
conjunction with the planned 
5 000 
Z roadwork in 1980. 
15 000 
15 000 
30 000 


tke EFFECT OW CURPLENT BUDGET 


DEBT CHAPGES 1 800 
ANNUAL COSTS 100 


PAGE 73 
REGIONAL MUNICIPALITY OF BAMILTON-WENTWORTH FUNCTION © Transportation Storm Sewers 
1980/84 CAPITAL BUDGET | PROJECT ‘10. 31218 FILE NO. 823-17 
PROJECT DETAIL DEPT. /AGENCY Engineering Gare en BUDGE PAGE LS 
. PROJECT 4. CAPITAL COST ESTIMATE . 6. NEED FOR PROJECT 
LAND : 
Wexford from Main St., to Monterey CONSTRUCTION 600 000 To reduce basement flooding’ 
and on Monterey from Wexford. OTHER in Wexford St. area. 
TOTAL 600 000 
F SUBSIDY M.T.C. 250 000 
Hamilton CONTRIBUTIONS 
TOTAL 250 000 
2. HAP TO LOCATE FROJECT oes 350 000 
! al & 
1 zl} Sy ¢ 
i | | ir AMOUNT TO BE FINANCED: 
= = REGIONAL ob. S-R. 350 000 
| BF PROPERTY OWNERS 
A aoe OTHER 
| \aabve AVE. 
| ‘ TOTAL 350 000 any 
Lat 5. CASH FLOW 
7 ei ee 
£ ~ weer 
ee O.N.B. REQUIRED 1981 
\| mon ERE 
| de EXPENDITURES: 
a Se en) 
PRIOR TO BUDGET 
1980 - 
30. DESCRIPTION 
1981 100 000 7. , EFFECT ON CURRENT BUDGET 
Local Relief Sewer together with drains We pogeo0e DEBT CHARGES 42 500 
and road repairs. 1983 200 
ANNUAL COSTS 
Approx. size 610 to 910 mm dia. a8 anes 42700 
Approx. length 610 metres . 1985 AND AFTER 
TOTAL 600 000 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


ie PROVEGT 


Upper James St. - 
Dutsiaesits. 


Inverness Ave. to 


Hamilton 


Be 


a Ee 


[es fo} 
a = 4 OUEENS- a » 
HVERNESS AVE z | & ° ¢ 
DUFF CT pe eee s 
ICU: [FS]? | scm. 
Urr Si 3) 
1 
faUsO Save 
a 
e |loace AVE 
1 (QUEENS - o 
4 
fl is 
Cvercss W__ AVE. 


\ 
TANNER STy 


ARCADE 
BELAIR 


JOE See PaO 


Local storm sewer, private drains, 
and road repairs. 
1070 mm dia. 


size 


Approx. 


Approx. length 138 m 
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FUNCTION Transportation - Storm Sewers 
PROJECT NO. 31219 FILE NO. 821-07 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 15 
4Y.. CAPITAL COST ESTIMATE 6. REED FOR PROJECT 
LAND 
CONSTRUCTION 150 000 To reduce basement flooding 
OTHER on Duff St. and Duff Court. 
TOTAL 150 000 
SUBS TD Ye Meniuece 60 000 
CONTRIBUTIONS 
TOTAL 60 000 
NETS CoSik 90 900 
ANOUNT TO BE FINANCED: . 
RE GON ATO leeeOciics 80 000 
FROPERTY OWNERS 
OTHER celies 10 000 
TOTAL 90 000 oe 
Ss CASH FLOW 
O-H.B. RECUT=Sp 1981! 
EXPENDITURES: 
PRIOR TO BUSGET 
1980 
81 
ee Ei odauUC 7. EFFECT ON CURRENT BUDGET 
1982 
. : 9 700 
1983 DEBT CHARGES 
100 
N T: 
1984 ANNUAL COSTS eae 
' 0 
1985 AND AFTER eet ee 


TOTAL 150 000 


ie CROTEGT 


Garfield - Vineland 


Hamilton 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWCRTH 
1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


Transportation Storm Sewers 


Engineering CAPITAL BUDGET PAGE 


CAPITAL COST ESTIMATE 


LAND 


SUBSIDY 
CONTRIBUTIONS 


nia LOmU CALE ERO ECT 


2p aviEre 


ati 


CONSTRUCTION 
OTKER 


NE COSiIT 


ModticGc 


etiOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 

PROFERTY OWNERS 
OTEER 


TOTAL 


REED FOR PROJECT 


To recuce basement flooding. 


GaRFICLO 
FAIRKOLT 
CARPRICK 


SPADINA 


MELROSE 


= Bivo. =e = 


i 


PROSPECT 


Storm Relief Sewer together with 
private drains and road repairs. 
Approx. size 380 to 460 mm dia. 


> CASH PLOW 


PAPE DITA SS 


PREC RS TORS 


1985 AND 


ees bale 


4r.ER 
TOTAL 


1981 


e EFFECT ON CURRENT BUDGET 


DEBT CHARGES 
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REGIONAL NUNICIPALITY OF HAMILTON-YENTWORTH 
1980/84 


FUNCTION TRANSPORTATION - STORM SEWERS 


CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 31222 PELE HO: 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 15 


EROVECT CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 


CONSTRUCTION 200 000 
OTHER 


Garfield Ave. N., Fairholt 


To reduce basement flooding 
Rd. N. and King St. 


200 000 


SUBSIDY M.T.C. 80 000 
CONTRIBUTIONS 


Hamilton 


80 000 
NET COST 120 900 


HAP TO LOCATE PROJECT 


Sea ta | ee ta ee 
SY 
J eee $ c= AMOUNT TO BE FINANCED: 
a ewe ||| REGIONAL ST.S.R. 120 000 
PROPERTY OWNERS 


OTHER 


aa Th 
: aa ML 


6f. 


120 000 


5.__ CASI FLOW 


1 al 


GARFIELD 
Tea 


FAIRROLT 
aaant SOAce 


sPauIna 
MELROSE) 


paosrecr 


O.M.B. REQUIRED 1981 


LhING 


————— 


hi Adetek 
Se eo 
BuvoO 
> 
CARAICK 
cA nt 
Sahl Hea 


5 
4 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 


DESCRIPTION 


7. “EFFECT ON CURRENT BUDGET 


Local storm sewers,300 to 530 mm dia, 


1983 DEBT CHARGES 14 600 
- Ree: ° 

private drains { road repairs. ee ANNUAL COSTS 100 

Approx. length 214 m < TOTAL dt J 08) 
' 1985 AND AFTER 


iS 


TOTAL 200 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1980/84 CAPITAL BUDGET PROJECT NO. 31223 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering 


CAPITAL BUDGET PAGE 15 


2 EROGECT CAPITAL COST ESTIMATE 


6. NEED TOR PROJECT 


Caroline Street from King St. 


LAND 
to George St. - Storm sewers. 


CONSTRUCTION 60 000 
OTHER 


The existing combined sewer 
is inadequate in size for 
Storm drainage of the area. 


The completion of storm 
sewer installation from 
the existing stub at King 
St. to George St. is 
required in conjunction with 
road reconstruction. 


SUBSIDY MTC 25 000 
CONTRIBUTIONS 


Hamilton 


MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL S.T S.R. 35 000 
PROPERTY OWNERS 

OTHER 


NE ST. 
iw 


al 
mi 


aa 


aaa 


He 


a Sua [es 
wallosale 


——- 
w 


CASII FLOW 


O.N.B. REQUIRED 1981 


- tee) zee eee 
fz] 
4 
> 
Oe 
ie} 
2 
° 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 


. DESCRIPTION 


Local storm sewer, 


7. EFFECT ON CURRENT BUDCET 
approx. size 525 mm dia., 


1982 


+E 4 300 
approx. length 92 metres, 1983 DEBT CHARGES 
1984 ANNUAL COSTS 100 
1985 AND ATER TOTAL 4 4OO 


TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 31224 FILE NO. 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 16 


i PROJECT CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
seen Ee AE EN 


a 


LAND 
CONSTRUCTION 350 000 
OTHER 


Main Street from Paradise Rd. to Dow 
Ave. and Longwood Rd. outlet, - 
Storm sewers. 


The planned widening of 
roadway will increase the 
flow in the existing over- 
loaded combined. sewers, 
therefore storm sewers are 
required to alleviate this 
condition. 


en ee 


350 000 


——————_______ 


SUBSIDY MTC. 100 000 
CONTRIBUTIONS 


Hamilton 


100 000 
250 000 


2. MAP TO LOCATE PROJECT 


oa w/e ya 
KY 


NET COST 


AMOUNT TO BE FINANCED: 


REGIONAL ST. S.R. 170 000 
PROPERTY OWNERS 
OTHER T.R. 80 000 


250 000 


CANAD 
WESTENG? 
COs 


CASIL FLOW 
O.MN.B. REQUIRED 1981 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION 1980 


1981 50 000 
Storm Sewers with outlet to 
Chedoke Creek, 

approx. size 375 to 900 mm dia., 
approx. length 685 metres. 


: 7. “EFFECT ON P 
19 82 300 000 EE ON CURRENT BUDGET 


1983 
19 84 


DEBT CHARGES 20 700 


ANNUAL COSTS 300 
TOTAL 21 000 


1985 AND AFTER 


TOTAL 350 000 


REGIONAL NUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


Te ROVEGCD 


Warren Ave. from McElroy Ave. to 
Mohawk Road and on Mohawk Road to, 
approximately 128 m easterly 


Hamilton 


cl 


om 


Zr Lae OME OCA ES ERCUE Gili 


= 


DANA 
DODSON 


UROES. 
David 


vo 
LUSCOMBE 9) 


comer 


\RONET 


ae oa 


Se US Ca ane ONt 
Local storm relief sewer, private drains 
and road repairs. 


Mpprox. size 610 to 1070 m dia. 


u. 


5 
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FUNCTION Storm Sewers 
PROJECT WO. 92216 ALE NOM 620-18 
DEPT. /AGENCY Engineering CAriTAL BUDGET PAGE 16 
CAPITAL COST ESTIMATE 6. NEED SOR) PROJECT 
LAND 
CONSTRUCT ION 500 000 To reduce basement flooding 
OTRER ca a Re oe ees in houses on the south side 
TOTAL 500 000 of Mohawk Road and Warren Ave. 
SUBSIDY SMa le: 200 000 
CONTRIBUTIONS 
ROMA 200 000 
Wh (COST 300 000 
AMOUNT TO BE FINANCED: 
REGIONAL Sitg Sala 260 000 
PROPERTY OWNERS 
OTHER T.R. 40 000 
TCTAL 300 000 BEES 
5. CASH FLOW 
‘O.M.B. REQUIRED 1982 
Peete Niue erases 
PRIOR STLOMBUESar 
1980 
hee thes «7 EFFECT ON CURRENT BUDGET 
1982 50 000 a a 
1983 450 000 DEBT CHARGES a 
OSTS 
1084 ANNUAL C ae 
| 
= TOTAL OE alates gs 
1985 AND APTER 
TOTAL 500 000 


TAGE OmROU 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1980/84 CAPITAL BUDGET PROJECT NO. 32217 FILE KO. 801-08 
PROJECT DETAIL DEPT . /AGENCY Engineering CAPITAL BUDGET PAGE 16 


TL ROSECT 


4. CAPITAL COST ESTIMATE 6. HEED rOR PROJECT 
LAND 
Adair, Roxborough, Glasco and Melvin, - CONSTRUCTION 800 000 To reduce basement flooding. 
Parkdale to Barton Street OTHER 


ee 


TOTAL __800 000 _ 
SUB Sip Yau Merle Ges 300 000 
Hamilton CONTRIBUTIONS 
TOTAL 300 000 
ae) 18 OCAT ROQUE : 
Zea LOMO CAT EE SOdEer RET COST 500 000 


SL ESHA 


ave. 


AMOUNT TO BE, FINANCED: 


ml 


3 REGIONAL ST. S.R. 500 000 
: PROPERTY OKNERS 
OTHER 
‘ ; TOTAL 500 000 


)\_cuexors NGPC 


ie 


poway_t 


5. CASH FLOW 


ORNSBS RECUSSED L982 


|| i J 


EXPENDITURES: — 
PRIOR TO BULGET 


SESCRLP TION 13 &2 
1981 
7. sEFFECT ON CURRENT BUDGET 
St Relief S ivate drai d ME tae 60 800 
orm Cue ewer, private rains an , 
road repairs. 1983 700 000 EELS AO ee 
4° 84 ANNUAL COSTS 1 000 
Approx. size610 to 1070 mm dia. if . 61 
: 1985 AWD AFTER TOTAL _ 61 800 


TOTAL 800 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1980/84 CAPITAL BUDGET * PROJECT NO. 30215A EELE NOS 
PROJECT DETAIL DEPT./AGENCY Engineering 


CAPITAL BUDGET PAGE 16 


1. PROJECT 4. 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Greenhill Ave., CONSTRUCTION eo 200-300 To reduce pollution in Red’ 
Storage treatment basin, - OTHER Hill Creek and Burlington 
Construction TOTAL 2 500 000 Bay by controlling overflow 
Fike ha from a combined sewer system. 
SUBSIDY M.0O.E. 300 000 
Hamilton CONTRIBUTIONS 


TOTAL ____—-300 000 _ 
NET COST 2 200 000 


WES ers. 


fCURDORALO Av. > 


2. MAP TO LOCATE PROJECT 


Sa jove z| AMOUNT TO BE FINANCED: 
z % ee Lee: REGIONAL ST. S.R. 2 200 000 
‘ j SH ll dt Sls PROPERTY OWNERS 
3 j A] tral ay 3 OTHER 
TOTAL 2 200 000 ™ 


SAP 


=) CREENHILL 


TOWER 5. CASH FLOW 
O.M.B. REQUIRED 1982 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION 1980 

A al Pee 1981 ‘ 

90 Million litre partially covered 1982 aren 7. EFFECT ON CURRENT BUDGET 

storage tank and settling basin for | pees 

storage and partial treatment of 1983 1 500 000 DEBT CHARGES _ 267 40 

ran from Greenhill Ave. trunk 1984 EOUROaG ANNUAL COSTS 5 000 

Lo . es A | 
1985 AND AFTER TOTAL UPD 


TOTAL 


2 500 000 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


ie PROGEGT 


Sherman - Cannon Area 


Hamilton 


2 ek OREO CATE E2caren 


WU pee 
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 & 
9° EOwWARD ST = 
ee 2\[_ aa 
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w ear a oa a 
© =4 
v 
oo ir Wo ae oe 
. st. 
ani 


Wy ues 


slo DESC a 0 NON 


OF 
£S5' SCHOOL 


Storm Relief Sewer together with 
private drains and road repairs. 


Approx. size 300 to 610 mm dia. 
Approx. length 825 m : 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH 


FUNCTION \ 
PROJECT NO. 
DEPT. /AGENCY 


32334 


Engineering CAPITAL BUDGET PAGE 16 


CAPITAL COST ESTIMATE 
LAND 
CONSTRUCTION 700 000 
OTHER 
TOTAL 700 000 
SUBSIDY M.T.C. 300 000 
CONTRIBUTIONS 
TOTAL 300 000 
NET COST 400 000 
AMOUNT TO BE FINANCED: 
REGIONAL ST. S.R. 360 000 
PROPERTY OWNERS 
OTHER T.R. 40 000 
TOTAL 400 000 
I reco A igs Pad aE EGE RA Li REM 
- CASH FLOW 
O.M.B. REQUIRED 1982 
EXPERDITUBES: 
PRIOR TO BUDGET 
‘19 80 
19 81 
19 82 50 000 
19 83 650 000 
19 84 


1985 AUD APTER 


TOTAL 700 000 


FAGE 82 


Storm Sewers 


loc) SOR PROJECT 


To reduce basement Flooding. 


! EFFECT ON CURRENT BUDGET 


DEBT CHARGES 43 800 


AUKUAL COSTS pe OOD 
TOTAL _ 44 100 


VAGL 83 


REGIONAL MUNICIPALITY OF HAMILTON-WENTVORTH FUNCTION gape ras 
1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


PROJECY NO. 32225 FILE NO. 


DEPT./AGENCY Engineering 


CAPITAL BUDGET PAGE 16 


PROJECT 4. CAPITAL COST ESTIMATE 6. NEED TOR PROJECT 
Belview Avenue ,- LAND To reduce basement 
between Dunsmure Road and CONSTRUCTION 170 000 flooding 
Roxborough Ave. ,- OTHER Cae aiene Lee eee 

A TOTAL 170 000 
Storm relief sewers 
SUBSIDY 3) M.Tc. 80 000: 


Hamilton CONTRIBUTIONS ee 
Ogee 000085 


NET COST 90 ,000 


HAP TO LOCATE 2. HAP TO LOCATE PROJECT 


De 


Ly fn A 


cee 


AVE: 
Ave. 


ANOUNT TO BE FINANCED: 


REGIONALEES TEESoRe 90 000 
PROPERTY OWNERS 
OTHER 
TOTAL 90 000 eS 


wo 


. CASH FLOW 
O.N.B. REQUIRED 1982 


EAPENDITURES: 
PRIOR TO BUDGET 


80 
DESCRIPTION 1 
1981 7.§ EFFECT ON CURRENT BUDGET 
Local Storm relief sewers , 1982 40 000 
drains and road repairs. DEBT CHARGES ate 
3 L ia. 1983 130 000 
Approx. size 380 to 460 mm dia ANNUAL COSTS eee Oe 
Approx. length 213 metres 1984 es 
TOTAL 11 000_ 


1985 AND AFTER 


TOTAL 170 000 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


= LROVECT 


Park Row South,- 
from Main Street to Monterey Ave. ,- 


Storm relief sewers 


Hamilton 


REGIONAL MUNICIPALITY OF HAUILTON-WENTWORTH 


FUNCTION 
PROJECT NO. 32226 


- Storm Sewers 


DEPT. /AGEHCY Engineering 


PAGE 84 


ELLER: 
CAPITAL BUDGET PAGE 17 


MAP TO LOCATE PROJECT 


Nii Pal 


AUMORa 


i 


8 


—— 
Tamia 


. 
Sey. PO Or § 


SSS 


TEIN 


3. DESCRIPTION 


ey 


Local storm relief sewer 
together with drains and road 


repairs. 
Approx. size 760 to 910 mm dia. 
Approx. length 550 metres A 


NEED FOR PROJECT 


4. CAPITAL COST ESTINATE 
LAWD 
CONSTRUCTION 470 000 
OTHER 
TOTAL 470 000 
SUBSIDY M.T.C. 200 000 
CONTRIBUTIONS 
TOTAL 200 000 
NET COST 270 000 
AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 270 000 
PROPERTY OWNERS . 
OTHER 
TOTAL 270 000 
5. CASH FLOW 
O.N.B. REQUIRED 1982 
EXPENDITURES: 
PRIOR TO BUDGET 
19 80 
19 81 
19 82 40 000 
1983 430, 900 
1984 


1985 AND AFTER 
TOTAL 


470 000 


To reduce basement 
flooding 


7.4 EFFECT ON CURRENT BUDGET 


DEBT CHARGES 825800 
ANNUAL COSTS 200 | 
TOTAL 33 000 ) 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION - Storm Sewers 
1980/84 CAPITAL BUDGET PROJECT NO. 32227 FILE NO. 
PROJECT DETAIL DEPT./AGEIICY Engineering CAPITAL BUDGET PAGE 17 
4. PROJECT 4. CAPITAL COST ESTIMATE . 6. NEED FOR PROJECT 

Whitney Avenue - Leland eet : hoes To reduce basement 

area,- OTNER 450 000 flooding 
TOTAL: 450 000 

Sr ovatne liekiecters SUBSIDY M.T.C. 220 000 

Hamilton CONTRIBUTIONS 

Sin 220 000 


2. NAP TO LOCATE PROJECT 


NET COST 230 000 


ANOUNT TO BE FINANCED: 


REGIONAL ST. S.R. 230 000 
PROPERTY OWNERS 
OTHER 
TOTAL 230 000 Sus 


5. CASH FLOW 


O.M.B. REQUIRED 1982 


EXPENDITURES: 
PRIOR TO BUDGET 


80 = 
3. DESCRIPTION 19 
1981 


7.¢ EFFECT ON CURRENT BUDGET 
Local storm relief sewers together 


: = . 1982 50 000 28 000 
with drains and road repairs. DEBT CHARGES Pepin SA 
1983 400 000 200 
; ? ANNUAL COSTS oe eeeracieees 
fpprox. size 460 tO 690 mm dia. 1984 - 
- TOTAL ee 


x 1985 AND AFTER 


TOTAL 450 000 1: 


fod 


REGIONAL MUNICIPALITY OF HAWILTON-WENCVWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 
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FUNCTION 


PROJECT NO. 32228 


DEPT./AGEIICY Engineering 


- PROJECT 


Gibson Avenue ,- 


from Cannon St. to Barton Stare 


reconstruction of sewers. 


Hamilton 


HAP TO LOCATE PROJECT 


> [FULLERTO 
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DESCRIPTION 


Storm Relief Sewer together 
with road repairs. 


Approx. size 380 to 530 mm dia. 
Approx. length 250 m . 


Storm Sewers 


FILE HO. 
CAPITAL BUDGET PAGE 17 


4. CAPITAL COST ESTIMATE NEED FOR PROJECT 
LAND To reduce basement 
CONSTRUCTION 240 000 flooding. 
OTHER 
TOTAL 240 000 
SUBSIDY Meas 100 000 
CONTRIBUTIONS 
TOTAL 100 000 
NET COST 140 000 
AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 140 000 
PROPERTY OWNERS 
OTHER 
TOTAL ~~ 
5. CASH FLOW 
O.N.B. REQUIRED 1982 
EXPENDITURES: 
PRIOR TO BUDGET 
1980. 
1981 7.4 EFFECT ON CURRENT BUDGET 
1982 40 000 
DEBT CHARGES 17 000 
1983 200 000 
ANNUAL COSTS 100 
1984 
TOTAL 17_100 
1985 AND AFTER 
TOTAL 240 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Severs 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 33242 FILE NO. 819-18 


DEPT./AGENCY Engineering . CAPITAL BUDGET PAGE 17 


- PROJECT 


CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 420 000 
OTHER 


Forest Avenue and Catharine Street,- 


To eliminate Overloaded sewers 
and to utilize the new storm 
trunk sewer. 


Storm sewers 


ee, 


420 000 


SUBSIDY M.T.C. 200 000 
CONTRIBUTIONS 


Hamilton 
200 000 
NET COST 220 000 


. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL ST. S.R. 220 000 
PROPERTY OWNERS 

OTHER 


CCKLE 
= my st. ie KET St 
4 { $< ~ Ww 
1 


—7 
AICTE 
a -—_—_ 
/ 
AA 
f FERGU' 
if aon 
g anes 
fener St 


if 


220 000 


x aj. 
: i =) 
. “a partners nH-2e$ 
il | St s0seens ee ed . CASH FLOW 
‘a tt sr een t 
OSPITAL GES OR 


r 
> I ras BY. COUN ave ee 
al eee 
cea: 
TO St BM FS PL 


ae 


OOM EB 


REQUIRED 


EXPENDITURES: 


PRIOR TO PUDGET 
1980 
1981 
1982 


3. 


DESCRIPTION 


7. EFFECT ON CURRENT 


Forest Ave. from James St. to Walnut St. 
and-Catharine St. from Forest Ave. to 
Young St. ,- 


BUDGET 


1983 70 000 
1984 


DEBT CHARGES 26 700 


Local storm sewers,- 
approx. size 375 to 1050 mm diameter, 
approx. length 595 metres 


350 000 


ANNUAL COSTS 200 
TOTAL 26 900 


1985 - AND AFTER 


‘ 
t 


TOTAL 420 000 
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REGIONAL NUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 33243 FILE WO. 302-27 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 47 


- PROJECT 


CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 


CONSTRUCTION 100 000 
OTHER 


Balsam Avenue —- 


The existing combined sewer 
from Beechwood Avenue to 


5 
a 


TOTAL 100 000 


eee 


SUBSIDY M.T.C. 40 000 
CONTRIBUTIONS 


is inadecuate in size for 
158 metres Southerly - 


storm drainage of the adjoining 
Storm Sewers 


Haatiton Brian Tiris Stadium. The City 


of Hamilton has requested for 


TOTAL 4O O00 
NET COST 60 000 


2. MAP TO LOCATE PROJECT 


ma 


provision of storm sewers on 


Balsam Avenue for this 


reason. 


PROSPECT 


Hz 


eciesiee 


[AVONOALE 


EEE 


CaveLlL 


| ie 


AMOUNT TO BE FINANCED: 


seyiew 4 


eae ic 5 REGIONAL ST.S.R. 60 000 
Primed eee PROPERTY OWNERS 
Ss all OTHER 


SCHOOL Paw eee W A ll 
= read 
uv 
2 
CANNON 


if 


CASH FLOW 


O.M.B. REQUIRED 1983 


ast ae ave. 


ACE 


we 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 


3. DESCRIPTION 


Local storm sewers, approx. size 450 mn 


eal eis ee woe llt—CS 


“EFFECT ON CURRENT BUDGET 


dia., approx. length 158 metres. 


1983 20 000 
1984 80 000 


DEBT CHARGES 7 300 


ANNUAL COSTS 
TOTAL 


100 


1985 7 400 


AND ACTER 


TOTAL 100 000 


See ee 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


FUNCTION Storm Sewers 


PROJECT NO. 33244 
DEPT. /AGENCY Engineering 


LAGE 89 


1. PROJECT . 4. CAPITAL COST ESTIMATE 
Simcoe Street,- LAND 
P CONSTRUCTION 80 000 
from John Street to Catharine Street - 
; OTIIER = 
Storm Sewers TOTAL 80 000 
SUBSIDY Mere Cc- 35 000 
Hamilton CONTRIBUTIONS 
TOTAL 35 000 
2. MAP TO LOCATE PROJECT NET cost 45 000 
iti. lee 
Seine 
{NA l AMOUNT TO BE FINANCED: 
AL |ls || REGIONAL ST.S.R. 45 000 
JAY ok L PROPERTY OWNERS 
|! | ore OTHER 
-| ‘smcoe | (2 w 
di. di I ZI. TOTAL 45 000 
stan") [enan $C 
tr. f Ve 
= nx 5. CASI FLOW 
“|e 
<* oe WAR A 
1 eae nes O.M.B. REQUIRED 1983 
|| | ql EXPENDITURES: 
PRIOR TO BUDGET 
3. DESCRIPTION z360 
1981 
Local storm sewers, 1982 
Approx. size 525 mm dia., 1943 80 000 
Approx. length 115 metres 1984 
1985 AND AFTER 
TOTAL 80 000 


FILE NO. 
CAPITAL BUDGET PAGE 17 


6. NEED FOR PROJECT 


To reduce basement flooding. 


? 
the EFFCCT OM CURRENT BUDGET 


DEBT CHARGES 5 500 
FNNUAL COSTS fs 100 
TOTAL 5 600 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1980/84 CAPITAL BUDGET PROJECT NO. 33246 
PROJECT DETAIL DEPT./AGENCY Engineering 


FILE NO. 
CAPITAL BUDGET PAGE 18 


- PROJECT 


4. CAPITAL COST ESTIMATE NEED FOR PROJECT 
ce NEES OND, 


LAND 
CONSTRUCTION 
from Central Avenue to 82 metres OTHER 


Glencarry Avenue - To reduce basement flooding. 


Northerly - TOTAL 


Storm Sewers SUBSIDY M.T.C. 
Hamilton CONTRIBUTIONS 


MAP TO LOCATE PROJECT 


x 
da 
a 
a 
7} [OUCENSTON RO 


NET COST 


SASEL 


AMOUNT TO BE FINANCED: 
REGIONAL  ST.S.R. 
PROPERTY OWNERS 

OTHER 


© 


}wtSCOUNT 
MONTGO 
MERAY SCH. 


CASH FLOW 


O.N.B. REQUIRED 


*) [waster J L______ 
“ 
' 
> 
< 
iS 
eee 
GLEN CARRY 


] 
| 
| 


EXPENDITURES: 
PRIOR TO BUDGET 
DESCRIPTION 1980 

Pie bak ales 1981 

- "EFFECT ON CURPENT BUDGET 
1982 f. _EPFECT ON CURRENT BUDGET 
1983 
1984 


Local storm sewers, 


DEBT CHARGES 3 600 
approx. size 375 mm dia. <9 i <a 


> 
approx. length 83 metres. ANNUAL COSTS 100 
1985 AND AFTER 


etre nen, TOTAL 370 
TOTAL 50 000 ee ASAE 


SSS OS OU” 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


Emerald Street, - 
from Main Street to 250 metres 
Southerly ,- : 


Storm Sewers 
Hamilton 


- MAP TO LOCATE PROJECT 


z= 
> 
z 


VICTORIA 


1 
ac! wEaTWwORTH 


AVE : 
EmeERLLO \ 


STINSTN 
|weeoen 
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i 


FEST a 
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- DESCRIPTION 


Local storm sewers, 
approx. size 450 to 525 mm dia., 


approx. length 250 metres. a 


Ss 
> 
2 
> 


ANE 


AUTHERE 
CuMBER 


PROJECT NO. 33247 FILE NO. 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 18 


CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
CONSTRUCTION 170 000 To reduce basement floocing. 
OTHER 


TOTAL 170 000 


SUBSIDY M.T.C.. 80 000 
CONTRIBUTIONS 


NET COST 30 000 


AMOUNT TO BE FINANCED: 
REGIONAL ST. S.R. 
PROPERTY OWNERS 

OTHER 


- CASI FLOW 


O.M.B. REQUIRED 1983 


EXPENDITURES: 
PRLOR TO BUDGET 
1980 

1981 

1982 

1983 170 000 DEBT CHARGES 10 900 
1984 ANNUAL COSTS 100 


1985 AND AFTER TOTAL 
TOTAL 170 000 


“EFFECT ON CURRENT BUDGET 


11 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1980/84 CAPITAL BUDGET PROJECT NO. 33248 FILE NO. g1y-11 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 18 


PROJECT CAPITAL COST ESTIMATE 


NEED FOR PROJECT 
ES 


LAND 
Niagara and Munro Streets, - CONSTRUCTION 


185 000 To reduce basement flooding 
OTHER 
Storm Sewers 


a 


185 000 


SUBSIDY M.T.C. 80 900 
Hamilton CONTRIBUTIONS 


——<$<$<—<— 


GHAR 80 000 
MAP TO LOCATE PROJECT 


NET COST 105 000 
Ac OUVER auven sy] 


———— s*e 
—_—_——— SSS 


MIAGARA 
LLYARO 

imTEQmar 

A ARVESTE 


fall 


AMOUNT TO BE FINANCED: 

REGIONAL ST.SR. 105 000 
PROPERTY OWNERS 

OTHER 


ree a eee 


TOTAL 105 000 


CASH FLOW 


O.N.B. REQUIRED 1983 


Gere’ Yi EXPENDITURES: 
PRIOR TO BUDGET 
DESCRIPTION #760 
1981 F 
___“ECFECT ON CURRENT BUDGET 
1982 a EE ON CURRENT (BUDGET: 


Local storm relief sewers, 


1983 185 000 DEBT CHARGES 12 800 
approx. size 375 to 525 mm dia., “eet 


approx. length 250 metres. ANNUAL COSTS eu 


1985 AND. ATER 


e ; a ss TOTAL 12 900 
£ TOTAL 185 000 ‘ af 


KOU S eT 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH 
1980/84 CaprTaL BUDGET 
PROJECT DETAIL 


PAGE 93 
FUNCTION Transportation Storm Sewers 

PROJECT NO. 36207A FILE NO. 813-14 
DEPT. /AGENCY Engineering CAPITAL EUDGET PAGE 18 


CAPITAL COST ESTIMATE 


McNab St. Storm Sewer - Cannon St. 
to Harbour - Construction 


LAND 
CONSTRUCTION 
OTHER j 


NEED FOR PROJECT 


4 200 


To relieve an existing trunk 


TOTAL eet. 200 


SUBSIDY S MoT.Cs 
CONTRIBUTIONS 


TOTAL 
NET COST 


1 000 


storm sewer servicing the 


C.B.D. of Hamilton. 
1 000 


3.200 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROPERTY , OWNERS 

OTHER 


TOTAL 


3 200 


3 200 


Do Ae CS OPTION) 


Trunk Storm Sewer 


- CASH FLOW 


Oso MIO mse)  akeysyn 
EXPENDITURES: 
PRIOR TO BUDSET 


1980 
ae 7. EFFECT ON CURRENT BUDGET 
ra 389 000 
1983 DEBT CHARGES S 
2 200 
AL COSTS 
1984 200 000 eh egies mare 
, TOTAL rite. 
1985 AND AFTER 4 000 000 
TOTAL 4 200 000 


REGIONAL MUNICIPALITY OF HANTLTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


A eROVECT 
Beach Road from Gage Ave. to 
Northcote St., - Storm sewers 
and sewer repairs. 
Hamilton 
2. WAP TO LOCATE PROJECT 


DniawinGnars 


HAMILTON BRIDGE 


4. CAPITAL COST ESTIMATE 
BG) 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


NET COST 


FUNCTION 


PROJECT 


DEPT. /AGENCY 


TOTAL 


TOTAL 


AMOUNT TO BE FINANCED: 


REGIONAL st. s. 
PROPERTY OWNERS 
OTHER 


Re 


TOTAL 
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NO. 34215 


260 000 


Se 


AA OO 
90 000 


—<$<$<$— — EE " 


90 000 


rg 


170 000 


170 000 


ee 


170 000 


Storm Sewers 


Engineering 


FILE NO. 
CAPITAL BUDGET PAGE 18 


6. NEED FOR PROJECT 


The existing combined sewer 
is inadequate in size for 
storm drainage of the area. 


Storm sewers must be 
installed in conjunction 
with the planned road 
reconstruction to reduce 
basement flooding. 


ee 


: Oe a a 
Ga! TT — — fp 5. CASH PLOW 
AT Le | PO rar 
I OMe O.N.B. REQUIRED j9gy 
a sons . 
== 7 - CRAG MER 
a8 (Sion — + an ee fe See EXPENDITURES: 
2 Se ml jm ae AQ Luny 
‘ ; PRIOR TO BUDGET 
3. DESCRIPTION r8 
1981 
Local storm sewers, 1982 is EFFECT on CURRENT BUDGET 
approx. size 750 to 1,050 mm dilatr. pan 
approx. length 350 metres. 19 83 DEBT CHARGES av £00 
60 000 
19 84 ANNUAL COSTS 100 
1985 AND ATER 200 000 TO" 
TOTAL, 260 000 OL) sa eeeecOsuon 


‘ 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


PROJECT NO. 34216 FILE NO. 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 18 


PROJECT CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 190 000 
OTHER 


Glendale Avenue from Barton St. 
to Primrose Ave., -— Storm sewers. 


The existing combined sewer 
is inadequate in size for 
storm drainage of the area. 


a ee ee 


TOTAL = 2 1900000.8 = 


SUBSIDY M.T.C. 80 000 
CONTRIBUTIONS 


Storm sewers must be 
installed in conjunction 
with the planned road 
reconstruction to reduce 
basement flooding. 


Hamilton 


80 000 
110 000 


2. MAP TO LOCATE PROJECT 


Lhe me 


S|] S| foxorn 
> GOROON LE 


NET COST 


lor 
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Fe 


Crane t vd je-) 


~~ 
POSSLIN SS 
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AMOUNT TO BE FINANCED: 


k, 
74 i REGIONAL ST. S. R. 110 000 
a pel edad eles [ PROPERTY OWNERS 
OTHER 


——aend 


= me | 
ad + 
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STAOILN n= 
KING 
GEORGE 
' 


scnoor PAIMROSE Wve. 
— | [MavFLOWER AVE 

> 

“SRausStS| . j j A ] 
sso Ma | atl A | 
Sr all 3 : 


DESCRIPTION 


PROSPECT 


110 000 


miami occa 
SS 


- CASH FLOW 


Cave 
= - 
Ra Al \6cewoA Le 
BELVIEW Ave 


O.M.B. REQUIRED 1984 


EXPENDITURES: 


ave 
=a (ar pee 


| 


| 


PRIOR TO BUDGET 
19 80 
19 81 
19 82 
19 83 
19 84 20 000 


Local storm sewers, tke *EFFCCT ON CURRENT BUDGET 
approx. size 450 to 525 mm dia., 


approx. length 300 metres. 


DEBT CHARGES 13 400 


ANNUAL COSTS 100 
TOTAL 13 500 


1985 AND AFTER 170 000 
TOTAL 190 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 34217 FILE HO. 


DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 19 


PROJECT CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 
Sa 


LAND 
CONSTRUCTION 130 000 
OTHER Z 


Whitfield Avenue from Birmingham St. 
to Gage Ave., - Storm sewers. 


The existing combined sewer 
is inadequate in size for 
Storm drainage of the area. 


ee ee RE 
130 000 


LOTAL 
SUBSIDY M.T.C. 60 000 
CONTRIBUTIONS 


Storm sewers must be 
installed in conjunction 
with the planned road 
reconstruction to reduce 
basement flooding. 


Hamilton 


60 000 
NET COST 70 000 


ere 
——————————— 


NAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL ST. S.R. 70 000 
PROPERTY OWNERS 

OTHER 


TOTAL 


ene 
i@) =; 
A 


s 
| (20w 4awoon 
? oT. 
aes ; 


J 


CASH FLOW 


O.N.B. REQUIRED 1984 


I 


/ 


EXPENDITURES: 

PRIOR TO BUDGET 
1980 
1981 
1982 
1983 


DESCRIPTION 


Local storm sewers, 
approx. size 450 to 600 mm dia., 
approx. length 200 metres. 


7. ETFECT OM CURRENT BUDGET 
a CURRENT BUDGET 


DEBT CHARGES 8 500 


19 84 10 000 
1985 AND AFTER 120 000 


—— es 


TOTAL 130 000 


ANNUAL COSTS pe 
TOTAL 8 600 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1980/84 CAPITAL BUDGET PROJECT NO. 80 000 BILE NO: 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 20822 


- PROJECT - CAPITAL COST ESTIMATE - NEED FOR PROJECT 


Rated Storm Sewers & minor LAND This item provides for 
improvements CONSTRUCTION financing of Local Improve- 
OTHER 12 ec ee See ment Act projects and minor. 
1980 TOTAL works, normally arising from 
: ae Ea oe ol road construction. 
SUBSEDY  M.1T.c- 
CONTRIBUTIONS 


- MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROPERTY OWNERS 

OTHER T-R. 


. CASH FLOW 


O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


. DESCRIPTION 1980 1 900 000 


1981 1 600 000 $ 
EFFECT ON CURRENT BUDGET 


Financing of various projects 1982 
1983 DEBT CHARGES 


1984 ANNUAL COSTS 


1985 AND AFTER TOTAL 
TOTAL 2 600 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1980/84CAPITAL BUDGET PROJECT NO. 81 000 FILE NO. 


PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 20&22 


PROJECT CAPITAL COST ESTIMATE - NEED FOR PROJECT 
4. PROJECT oe SE NOT Lob inATeE. 
Rated Storm sewers and LAND See item #/80 000 
Minor Improvements CONSTRUCTION 2 100 000 
OTHER 


i es eee eee 
1981 


TOTAL 2 100 000 


————————— 


SUBSIDY M.T.C. 300 000 
CONTRIBUTIONS 


TOTAL 300 900 
NET COST 1 800 900 


MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL, ST. S-R. 1 100 000 


PROPERTY OWNERS 600 000 
OTHER T.R. ___100 000 


TOTAL 1 800 000 


CASH FLOW 
O.M.B. REQUIRED 1981 


EXPENDITURES: 
PRIOR TO BUDGET 


DESCRIPTION 1980 
1981 900 000 


-__ EFFECT ON CURRENT BUDGET 
Financing of various projects 19 82 1 200 000 ae eh DY 
19 83 


DEBT CHARGES 


meee ANNUAL COSTS 


1985 AND AFTER TOTAL 


TOTAL 2 100 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1980/84CAPITAL BUDGET PROJECT NO. 82 000 


PROJECT DETAIL 


eee LROvECT 


CAPITAL COST ESTIMATE 


Rated Storm sewers and 
Minor Improvements 


LAND 
CONSTRUCTION 2 200 000 
OTHER 


1982 


eee 


TOTAL 2 200 000 


SUBSIDY M.T.C. 400,000 
CONTRIBUTIONS 


TOTAL 400 000 


MAP TO LOCATE PROJECT 


NET COST 1 800 000 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 1 100 000 
PROPERTY OWNERS 600 000 
OTHER T.R. 


- CASH FLOW 


O.M.B. REQUIRED 1982 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 


- DESCRIPTION 
19 81 


19 82 800 000 
19 83 1 400 000 


Financing of various projects 


19 84 
19 85 


AND AFTER 


TOTAL 2 200 000 


DEPT./AGENCY Engineering 


6. 


7 
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FILE NO. 
CAPITAL BUDGET PAGE20&22 


NEED FOR PROJECT 


See item #80 000 


. EFFECT ON CURRENT BUDGET 


DEBT CIIARGES 


ANNUAL COSTS 
TOTAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH | FUNCTION Storm Sewers 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


AL ROUECH 


Rated Storm Sewers and 
Minor Improvements 


1983 


MAP TO LOCATE PROJECT 


- DESCRIPTION 


Financing of various projects 


PROJECT NO. 83 000 


DEPT./AGENCY Engineering 


- CAPITAL COST ESTIMATE 


LAND 
CONSTRUCT ION 
OTHER 


TOTAL 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROPERTY OWNERS ~ 
OTHER T.R. 


TOTAL 


- CASH FLOW 


O.M.B. REQUIRED 1983 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 

1981 

1982 

41983 1 900 000 
1984 1 300 000 
1985 AND AFTER 


TOTAL 2 300 000 
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FILE NO. 
CAPITAL BUDGET PAGE20&22 


NEED FOR PROJECT 


See item #80 000 


“EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


PROJECT NO. 84 000 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


CAPITAL COST ESTIMATE 


Rated storm sewers and 
minor improvements 


LAND 
CONSTRUCTION 2 400 000 
OTHER 


1984 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET cost 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 1 000 000 
PROPERTY OWNERS 700 000 
OTHER T.R. 


. CASH FLOW 
O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 


3. DESCRIPTION 


Financing of various projects 


8 


1983 1 100 000 


1984 


1 300 000 


1985 AND AFTER 


TOTAL 2 400 000 


DEPT./AGENCY Engineering 


FILE NO. 


CAPITAL BUDGET PAGE20&23 


6. NEED FOR PROJECT 


See Item #80 000 


Us “EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


VAGL 10 


RCGIONAL NUNICIPALITY OF HANIL'TON-WENTWORTH FUNCTION Storm Sewers 


PROJECT DETAIL DEPT./AGENCY Engincering CAPITAL BUDGET PAGE 21 


—_ 


EE ROUECH WY. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND | 
Limeridge Road, Upper Wentworth Street, CONSTRUCTION 312,000 
Upper Wellington Street OTHER PR Nie See nates a | 
Region's Portion 312,000 | 
(OHAP—220/1978) TOTAL 
SUBSIDY 
CONTRIBUTIONS Capen tee | 
TOTAL NIL 
. WMAP TO LOCATE PROJECT NET COST 312,000 


ANOUNT TO BE FINANCED: | 
REGIONAL 

PROPERTY OWNERS 

OTHER Pi re ees | 


TOTAL 


5. CASH FLOW 


O.M.B. REQUIRED | 


EXPENDITURES: 
PRIOR TO BUDGET 
80 
3. DESCRIPTION 19 312,000 
1981 
7. CFFECT ON CURRENT BUDGET 
1982 et eee 
1983 | DEBT CHARGES 
1984 ANNUAL COSTS 
4995 AND AFTER ; TOTAL 
TOTAL 312,000 


ay rE SE ee RRR eee Sot, 


diols 1U5 


FUNCTION Storm Sewers 
PROJECT NO, 12309 FILE NO. 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 21 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTII 
1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PEE ROUECT 4. CAPITAL COST ESTIMATE . NEED FOR PROJECT 
LAND 
Upper Wentworth Street and Stone Church CONSTRUCTION 125,000 
Road Trunk Sewer OTHER i oe lA nso 
- Region's Portion TOTAL 125,000 
SUBSIDY 
CONTRIBUTIONS nacre PURE Tee 
TOTAL Nil 
2. MAP TO LOCATE PROJECT NET COST 125,000 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


TOTAL 


5. CASH FLOW 
0.M.B. REQUIRED 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 

1981 125,000 
1982 

1983 

1904 


1985 AND AFTER FENG 5 DES 
: TOTAL 125,000 


3. DESCRIPTION 
: LFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


RUEGTORAL NUNICIPALITY OF HAMILTON-WENTWORTH 


1980/04 CAPITAL DUDGET 
PROJECT DETALL 


the 


PROJECT 


Rated Storm sewers and Minor 
Improvements 


dhe 


7 


HAP TO LOCATE PROJECT 


3. DESCRIPTION 


Financing of various projects. 


Y, 


Si 


PROJLCT’ NO, 79000A 


FUNCTION Storm Sewers 


DEPT, /AGENCY Engineering 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 600 , 000 
OTHER ee 


TOTAL 600,000 
SUBSIDY M.T.C. 


CONTRIBUTIONS Me ee ee eee | 
TOTAL NIL 
NET COST E000), 000 ares 


nee 


AMOUNT TO BE FINANCED: 


REGIONAL ST.S-R. 600,000 

PROPERTY OWNERS * 

OTHER TR: weer 
TOTAL 600,000 


CASH FLOW 


O.N.B. REQUIRED 1983 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 600, 000 
1981 

1982 

4983 

41904 

1905 AND ALTER 


TOTAL 600,000 


Lawl, LUG | 


PILE NO. 
CAPITAL BDUDCET PAGE 22 


6. NEED FOR PROJECT 


as 


See Ltem #80000 


EFFECT ON CURRENT BUDGET. 


DEBT CHARGES | 


ANNUAL COS''S 
TOUNG aa | 


1 AOL JW 


RUGIOMAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1960/04 CAPITAL BUDGET PROJECT NO, 78000A bILE: NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 22 
io (PINON ae? 4%. CAPITAL COST ESTIMATE 6. NELD FOR PROJECT 
LAND 
Rated Storm Sewers and Minor CONSTRUCTION 266, 000 See item #80000 
Improvements OTHER oe 
TOTAL 266,000 
1977-78 ATE eee 
SUBSIDY N.T.C. 
CONTRIBUTIONS 
TOTAL NIL 
MNARe LO eLOCN TEE ROUECT NET cost 266, 000 


AMOUNT TO BE FINANCED: 


REGIONAL ST.S.R. 266,000 

PROPERTY OWNERS 

OTHER T.R. on 
TOTAL 266, 000 


5. CASH FLOW 


O.N.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 
0 
3. DESCRIPTION 198 ASE UD 
1981 : 
Ue EFFECT ON CURRENT BUDGET 
Financing of various projects. 1982 ge RS TES ER ET NE PE 
4983 DEBT CHARGES 
1964 ANNUAL COSTS 
41985 AND AITER aso TOTAL 


TOTAL 266,000 


sivas LUO 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTII FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET PROJECT NO. 38224 PILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 24 
PROJECT 4. CAPITAL COST ESTINATE G. NEED FOR PROJECT 
LAND 
Secondary Sewage Treatment CONSTRUCTION 22,650,000 
Plant - Hamilton OTHER 0 OOS 
TOTAL 23,080,000 
Engineering & Construction 
SUBSIDY 3,847 ,000 
CONTRIBUTIONS aeons 
TOTAL 3,847,000 
2. MAP TO LOCATE PROJECT NET COST 19,233,000 


Ly) of Poneme tur 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 19,233,000 


PROPERTY OWNERS 


00 } OT 
al 90 J} HER 


5. CASH FLOW 


TOTAL i9 ,233,000 


OMB REQUIRED Received 


+HAMPTONS. STL _ _ 
— 


EXPENDITURES: 
PRIOR TO BUDGET 19,725,000 
1980 — - 3,355,000 
1981 


1982 
1983 DEBT CHARGES 


3. DESCRIPTION 
Ue EFFECT ON CURRENT BUDGET 


1984 ANNUAL COSTS 


1985 AND ATER TOTAL 
TOTAL 23,080,000 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH 


1980/04 CAPITAL BUDGET 
PROJECT DETAIL 


5 ANCOR ACT 


Saltfleet Sewer completed by M.O.E. 


2 


3 


Repion's Portion - 30 years 
8% 


- WAP TO LOCATE PROJECT 


» DESCRIPTION 


y 


. CAPITAL COST ESTINATE 6. NEED FOR PROJECT 
LAND 
CONSTRUCTION 800,000 
OTHER Jae 
TOTAL 800,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
NET COST 800 ,000 


AMOUNT TO BE FINANCED: 


REGIONAL 800,000 
PROPERTY OWNERS 
OTHER 
TOTAL 800,000 
CASH FLOW 
O.M.B. REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 
1980 800,000 
1981 
CFFECT ON CURRENT BUDGET 
1982 S aEEEEEEAEERESEEEREEEEREEEeeme 
1903 DEBT CHARGES 
i984 ANNUAL COSTS 
4985 AND AFTER TOTAL 


Paul LU7 


FUNCTION 
PROJECT NO. 39900 TILE NO. 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 24 


Sewage Works 


TOTAL —-800,,000 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH 
1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


Ae RROUEGH 4. CAPITAL COST ESTIMATE 
LAND 
Expansion of Sewage Treatment CONSTRUCTION 


Plant - Design 


esign 
King Street — Dundas OTHER Desig 


(OHUAPR-200) 1977 TOTAL 
SUBSIDY 
CONTRIBUTIONS 
TOTAL 
2. NAP TO LOCATE \P_TO_ LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 
PROPERTY OWNERS 

OTHER 


; NK 
J 


TOTAL 


5. CASH FLOW 


ll eK SR 


O.M.B. REQUIRED 
ee aa EXPENDITURES: 
PRIOR TO BUDGET 
3. DESCRIPTION ae 
1981 
To expand existing sewage TERE 
treatment Plant from 1.5 M.I.G.D. 1983 
COn tt Om Me LGD. 
1964 
1985 AND AFTER 


TOTAL 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engineering 


200,000 


200,000 
200,000 
Received 
200,000 
: ‘EFFECT ON CURRENT BUDGET 

DEBT CHARGES 

ANNUAL COSTS 

TOTAL 
200,000 


dys 


LU0 


Sewage Works 


34702 


PILE NO. 
CAPITAL BUDGET PAGE 


24 


NEED FOR PROJECT 


200,000 
To provide additional 
200 ,000 capacity for growth 
in Dundas 
NIL 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH 
1980/84 


CAPITAL BUDGET 
PROJECT DETAIL 


201, ANDY 


Sewage Works 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engineering 


35249 FILE. NO. 


CAPITAL DUDGET PAGE 24835 


. PROJECT 4%. CAPITAL COST ESTINATE 6. NEED FOR PROJECT 
LAND 
Ancaster Sewer CONSTRUCTION 12,500,000 Initial Sewage Project for 


OTHER Ancaster. Financed at 8% 
- 40 years. Based on 
TOTAL —12,500,000 Sevnpereion! 
SUBSIDY M.O.E. 7,500,000 
CONTRIBUTIONS 
TOTAL 7,500,000 
2. WAP TO LOCATE PROJECT ep han 5 000,000 
AMOUNT TO BE FINANCED: 
REGIONAL 3,000,000 
PROPERTY OWNERS 
OTHER 2,000,000 
TOTAL 5,000,000 
5. CASH FLOW 
O.M.B. REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 
3. DESCRIPTION 180 125900, 000 
Nl 1981 
7. FFE SUR e 
| ie CFFECT ON CURRENT BUDGET 
1983 DEBT CHARGES 
1904 ANNUAL COSTS 
1905 AND ACTER TOTAL 


TOTAL 12,500,000 ie 


a 


PACE 110 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1900/64 CAPITAL BUDGET PROJECT NO. 34704 VILE NO. 
PROJECT DETALL DLPT./AGENCY Engineering CAPITAL BUDGET PAGE 24 
1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PRoJLCT 
LAND 
Expansion of the King St. Sewage CONSTRUCTION 2,750,000 ie : a 
Treatment Plant OTHER Yo provide additional 
PE ETT capacity for growth 
— Construction TOTAL 2,750,000 within Dundas 
SUBSIDY M.O.E. 270,000 
CONTRIBUTIONS = CMIIC 300 , 000 


2. NAP TO LOCATE PROJECT NET COST 2,180,000 


AMOUNT TO BE FINANCED: 

REGIONAL $. Surcharge 2,180,000 
PROPERTY OWNERS © 

OTHER T.R. 


TOTAL 2,180,000 


S. CASH FLOW 


O.M.B. RCQUIRED Received 

EXPENDITURES: 

PRIOR TO BUDGET 2,726,000 

80 24,000 
3. DESCRIPTION ee 

1981 : 
; Aepk’ Ue EFFECT ON CURRENT BUDGET 
To expand existing sewage treatment 1982 we ee ee 
plant from 1.5 

1983 DEBT CHARGES 

1964 | ANNUAL COSTS 

1985 AND ATTER TOTAL 


TOTAL 2,750,000 


11d 


RCGIONAL MUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 35704 ELLE NO; 805=038 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 24 


ROU EGA 4. CAPITAL COST ESTIMATE De WIR ION NOMIC TY 
LAND | 

Eastern Trunk Sanitary Sewer - CONSTRUCTION 1,000,000 re ee 

King Street Plant to York, Road OTHER be epiev’ descer rear 


future development and 


(OHAP-200/1978) TOTAL 1,000,000 eliminate septic tank 
pollution problems 
SUBSIDY M.O.E. 135 ,000 ; 
CONTRIBUTIONS 


MAP TO LOCATE PROJECT 


NET COST 865,000 


—— 
————— 


if 
| 

TOTAL 135,000 ‘ 
AMOUNT TO BE FINANCED: 
| 


REGIONAL S. Surcharge 865,000 

PROPERTY OWNERS 

OTHER 
TOTAL 865 ,000 


5. CASH FLOW 


O.M.B. REQUIRED Received 

EXPENDITURES: 

PRIOR TO BUDGET 335,000 

RO 665 

3. DESCRIPTION cd 21000 

1981 

7. “DFEECY ON CURRENGasUber: 

Trunk Sanitary Sewer and Pumping 1982 
Station Replacement 1983 DEBT CHARGES 

1984 


ANNUAL COSTS 
1985 AND AFTER “OPAL 


TOTAL 1,000,000 . an ee 
a) 


PAG EZ 


FUNCTION 
PROJECT NO, 34701 LG eNO. OZ 5-03 
DEPT./AGENCY Engineering 


Sewage Works 


ROGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1980/04 CAPITAL BUDGET 
PROJECT DETAIL 


CAPITAL BUDGET PAGE 25 


1. PROJECT ue. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Western Sanitary Trunk Sewer CONSTRUCTION 1,600,000 
R ee eee 
- Phase I and Phase IIL OTE 
— Dundas TOTAL 1,600,000 
(OHUAP—1,000/1978) M.O.E. 240,000 
CONTRIBUTIONS S.L. pen YOU 
TOTAL 388,000 
2. MAP TO LOCATE PROJECT NET COST 1,212,000 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 1,212,000 


PROPERTY OWNERS 
OTHER 


TOTAL M22 000 


Spe CHO HMELON 


O.M.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 1,388,000 
3. DESCRIPTION By cere 
1981 
Sanitary trunk sewer approximately 1982 
54" and to run along York St., Main 4983 DEBT CHARGES 
St., Governors Road, and private 
land. 1984 


ANNUAL COSTS 


1985 AND AFTER Piece eae te kes Sao 
TOTAL 1,600,000 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTII FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 35238 PILE NO. 813-02 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 25 


1. PROJECT WY. CAPITAL COST ESTIMATE a NEEDEPORSPROUVECT 

LAND 
Mountain Industrial Trunk Sanitary CONSTRUCTION 830,000 To provide service to lands 
Sewer and Branch Sewers between OTHER —_—_—_—___——_— ] along Rymal Road from approx. 


Stone Church Road and Rymal Road. Trinity Church Road to Upper 


Sherman Ave. 


TOTAL) 22020 000 


SUBSIDY M.0.E. 125,000 
CONTRIBUTIONS CMIC 125,000 


TOTAL 250,000 
NET COST 940,000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 


REGIONAL Ss. Surcharge 640,000 

PROPERTY OWNERS 

OTHER ae eee 
TOTAL 640,000 


5. CASH FLOW 


O.4.B. REQUIRED Received 


EXPENDITURES: 

PRIOR TO BUDGET 550,000 
1980 340 ,000 
1981 

1982 

1983 

1984 

1995 AND AFTER 


3. DESCRIPTION 


te EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


TOTAL 890,000 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


. PROJECT 


Stoney Creek Valley from Battlefield 
Creek to Queenston Road 
- Construction 


1 
i 


2. MAP TO LOCATE PROJECT 


eer 
Un ae: apcconour i 


Sth 


wAGAER tr 


DUNSNURE 


no 
ac 


c— 
’ QUEENSTON 
aaa \ | | SS i 


3. DESCRIPTION 


Trunk Sanitary Sewer 
Approx. size 48" 


FUNCTION 


Sewage Works 
PROJECT NO, 35903 


DEPT./AGENCY Engineering 


4 


us CAPITAL COST ESTIMATE 
LAND 50,000 l 
CONSTRUCTION 410,000 ; 
OTHER 
TOTAL 460,000 | 
SUBSIDY M.0O.E 100,000 
CONTRIBUTIONS | 
TOTAL 100 , 000 
NET COST 360,000 
AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 360 ,000 
PROPERTY OWNERS 
OTHER 
TOTAL 360,000 
5. CASH FLOW | 
O.M.B. REQUIRED Received | 
EXPENDITURES: | 
PRIOR TO BUDGET 340,000 
1980 120,000 
1981 | 
1982 
1983 
1984 
4995 AND AFTER 


TOTAL 460,000 


We 


PINs WO, Ses 


CAPITAL BUDGET PAGE 


G6. NEED FOR PROJECT 


to lands 


and 


To provide service 
along Queenston Rd 
provide for future abandon- 


ment of a pumping station. 


INS 


$$ 


ANNUAL COSTS 


ihe THC OK CURRENT COS I 
DEBT CHARGES 


RCGIONAL NUNICIPALITY OF HANILTON-WENTWORTH 


1980/84 CAPITAL DUDGET 


PROJECT DETAIL 


~- PROJECT 


Woodward Ave. -— Sewage Treatment 
Plant Expansion — Phase I — Construction 


2. WAP TO LOCATE PROJECT 


i PUMPING STN. 


= 778 


3. DESCRIPTION 


Increase the S.T.P. capacity beyond 
the existing capacity of 60 MIGD 


u. 


Ee The existing plant will be 
CONSTRUCTION 8,000,000 Bcari oaded Auer 
OTHER 
TOTAL 8,000,000 
SUBSIDY M.O.E. 1,000,000 
CONTRIBUTIONS CMILIC el. 0 020.00 Reems 
TOTAL 2,300,000 
NET COST 3,700,000 
AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 5, 700,000 
PROPERTY OWNERS 
OTHER 
TOTAL 5,700, 000 
CASH FLOW 
O.M.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 4,027,000 
1980 800,000 
1981 1,473,000 
1982 1,700,000 7. “EFFECT ON CURRENT BUUGET 
1983 DUB. CHARGES 
1984 ANNUAL COSTS 
1965 AND AFTER TOTAL 


CAPITAL COST ESTIMATE 


pheno) 


ee) 


FUNCTION 
PROJECT NO. 36226-A 
DEPT./AGENCY Engineering 


Sewage Works 


FILE NO. 819-006 
CAPITAL BUDGET PAGE 25 


. NEED FOR PROJECT 


TOTAL 8,000,000 


Sos OL EO 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTHI _PUNCTION Sewage Works 


1980/84 CAPITAL BUDGET - PROJECT NO. 36207 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 25 
EL ROOEGd 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
MacNab St. -— Trunk Sewer — Design CONSTRUCTION See [tem 3323824 
and Environmental Assessment OTHER Design eee) OOO Oe 
TOT ie 0.000 Bees 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
NAP TO LOCATE PROJECT NET COST 50,000 


AMOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 50,000 
PROPERTY OWNERS 
OTHER 
TOTAL 50,000 . 


5. CASH FLOW 


aN SON 
OO 


NaN BO Ne 
Sink New 07 N= vt 
wes Dy Wy « 


O.M.B. REQUIRED 


Sie Ei a SOUS, LNG 
NE ON ae EXPENDITURES: 

PRIOR TO BUDGET 50,000 

3. DESCRIPTION Tyee 
1981 

7. EFFECT ON CURRENT BUDGET 

1982 7. __EFFECT 0 
1983 DEBT CHARGES 
198t ANNUAL COSTS 
4995 AND AFTER TOTAL 


TOTAL 50,000 | ; 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Sewage Works 
1980/8% CAPITAL BUDGET PROJECT NO, — 36208 PILE NOx O13Ei 
PROJECT DETAIL DEPT./AGENCY Engincering CAPITAL BUDGET PAGE 25 


Pa CROVEGT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 

LAND 
Mountain Industrial Trunk Sewer CONSTRUCTION To provide an outlet for resi- 
Western Connection, — OTHER Engineering 30, 000 dential and industrial 

30 .000 development on both sides of 

Engineering (Sanitary) TOTAL = —__=~2" __ Rymal Road between the C.N.R. 

SUBSIDY Line and Upper Sherman Avenue. 

CONTRIBUTIONS 

TOTAL pee 


AMOUNT TO BE FINANCED: 

REGIONAL 30 ,000 
PROPERTY OWNERS 

OTHER 


TOTAL 30, 000 


5. 


CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 
1983 
1984 
1995 AND AFTER 


30,000 


DESCRIPTION 


EFFECT ON CURRENT BUDGET 


36" and 15" diameter sanitary 
sewers on easement. 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


TOTAL 30,000 


REGIONAL NUNICIPALITY OF HAMILTON-WEONTWORTH 


1980/84 


CAPITAL BUDGET 


PROJECT DETAIL 


oe EROVECT 


Gershome Trunk Sanitary Sewer 
Construction 


2. WAP TO LOCATE PROJECT 


howe: ‘ 


LES eT 


iq 
a 


Jee DESCRIRDION 


IH CROM WELL 
————— 
[ao ave. 


AOMWE 


GARL AMO PL. 


call 


i) 


CAPITAL COST ESTIHATE 


LAND 
CONSTRUCTION 165,000 
OTHER 
LOT AG a O00e ee 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
NET COST 165, 000 
AMOUNT TO BE FINANCED: 
REGIONAL 165,000 
PROPERTY OWNERS 
OTHER 
TOTAL 165,000 
CASH FLOW 
O.M.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 165,000 
1980 
1981 
. EFFECT ON CURRENT BUDGET 
4982 eae 
4983 DEBT CHARGES 
1984 ANNUAL COSTS 
1965 AND AFTER TOTAL 
TOTAL 165,000 


a dod, 


Liv 


FUNCTION 


_ Sewage Works 


PROJECT NO. 35200A PILE NO. 807-08 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 26 


oe ONEBDEEORSPROVECT 


te nn ener het ior teacher tnt PRC 


3 ¢b0od, dh): 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Sewage Works 
1980/84 CAPITAL BUDGET PROJECT NO. 36210 FILE NO, 819-20 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 26 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 

Main Street Sewage Treatment Plant CONSTRUCTION 1,500,000 
- Waterdown (OHAP-1,000) 1978 OTHER ee ee 

TOTAL 1 , 200,000 

SUBSIDY M.O.E. 225,000 
CONTRIBUTIONS CMIIC pee 257,000 eee 

TOTAL 450,000 

MAP TO LOCATE PROJECT NET COST 1,050,000 


AMOUNT TO BE FINANCED: 

REGIONAL 1,050,000 
PROPERTY OWNERS 

OTHER | 


_ 


1,050,000 


TOTAL 


« CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 1,235,000 
1980 | 265,000 


DESCRIPTION 


1981 
1982 
1983 
1984 
1965 AND ATTER 


7. _ CFFECT ON CURRENT BUDGET 


, DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


TOTAL 1,500,000 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


. PROJECT 


Bold St. from James St. to Charles St. 


2. MAP TO LOCATE PROJECT 


Cac ELAS RU. 
I bs, = imese: 


i asue aac 


SiGe 


itt aor 


GM. | SON 


ere 


al ae I 


3. DESCRIPTION 


Local sanitary sewer, 
10" dia. approx. length 780 feet, 
private drains and road repairs. 


4 


5 


FUNCTION 


PROJECT NO. 37223 


DEPT./AGENCY Engineering 


~ CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 70,000 
OTHER 
TOTAL 70,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
NET COST __ 70,000 
ANOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 70, 000 
PROPERTY OWNERS 
OTHER 2a Raat ese nn es tnt 
' TOTAL 70,000 
CASH FLOW 
O.M.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 
1980 70,000 
1981 
1982 
1983 
19604 
4995 AND ALTER = 


TOTAL 70,000 


Sewage Works 


FILE NO. 802-15 
CAPITAL BUDGET PAGE 26 


6. NEED FOR PROJECT 


The existing combined sewer 
has insufficient capacity 
and cannot be maintained 


We EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


PACD 121 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Sanitary Sewer System 
1980/84 CAPITAL BUDGET PROJECT NO, 37244 VILE NO, 
PROJCCT DETAIL DLEPT./AGENCY Engincering CAPITAL BUDGET PAGE 26 
4d. _ PROJECT W. CAPITAL COST ESTIMATE 6. NEED TOR PROJECT 
EEE AN ER LER TANI a Z 

South/West Central Area — PANDS 
Reconstruction of Sewers on Duke St. CONSTRUCTION 90 , 000 
between MacNab and Park Streets OTHER 


TOTAL 90, 000 
SUBSIDY M.T.C. 


CONTRIBUTIONS Se bee eee 
TOTAL _ NIL 
2. MAP TO LOCATE P 
CATE PROJECT Tiere 90,000 


AMOUNT TO BE FINANCED: 

REGIONAL 90, 000 
PROPERTY OWNERS © 

OTHER 


-—_—_—— — 


TOTAL 90,000 


5. CASH FLOW 


O.N.B. RCQUIRED 


EXPENDITURES: 


PRIOR TO BUDGET 
1980 90,000 


1981 
1982 
1983 
1984 
1985 


3. DESCRIPTION 


250mm Dia. local Sanitary Sewer, 7. EFFECT ON CURRENT BUDGET 


private drains and road repairs 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


AND ACTER 


TOTAL 90,000. 


RCGIONAL MUNICIPALITY OF HAMIL TON-WENTHORTH FUNCTION 


Sewage Works 


1980/84 CAPITAL BUDGET PROJECT NO,  36208A TILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 27 
PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Mountain Industrial Sewer, Western CONSTRUCTION 274,000 
Connection OTHER es eee 
- Construction (Sanitary) TOTAL 274.000 
SUBSIDY = CMHC 30,000 
CONTRIBUTIONS sie 1 
TOTAL 50,000 
2. MAP TO LOCATE PROJECT NET Cost 244,000 
AMOUNT TO BE FINANCED: 
REGIONAL 244,000 
PROPERTY OWNERS 
OTHER 
TOTAL 244,000 
5. CASH FLOW 
O.M.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 120,000 
154,000 
3. DESCRIPTION EO 
1981 
te EFFECT ON CURRENT BUDGET 
4982 ggg ee a aioe) ae ee 
1983 DEBT CHARGES 
1964 ANNUAL COSTS i 
1995 AND AFTER TOTAL 
TOTAL 274 ,000 eras 


ily JENOM ECT 4. CAPITAL COST ESTIMATE NEED FOR PROJECT 
LAND 

Limeridge Road, Upper Wentworth Street, CONSTRUCTION 617,000 

Upper Wellington Street OTHER Ptis ctatell eee A Der te 


Region's Portion 
(OHUAP=220/1978) 


2. NAP TO LOCATE PROJECT 617,000 


3. DESCRIPTION 


FUNCTION Sewage Works 
PROJECT NO. W1L204, H2303 & 12304 FILE Ho. 
DEPT./AGENCY Engincering CAPITAL BUDGET PAGE 26835 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH 
1960/84 CAPITAL BUDGET 
PROJECT DETAIL 


TOTAL 617,000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 
NET COST 


AMOUNT TO BE FINANCED: 

REGIONAL 617,000 
PROPERTY OWNERS 

OTHER 


—_—_—_———— 


TOTAL 617,000. 


5. CASH FLOW 
O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 220,000 
1980 397,000 
1981 

1982 

1993 

1994 

1995 AND AFTER 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


TOTAL 617,000 


LE 


eee Pt Ao 


RCGIONAL MUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET PROJECT NO. 37211 PILE NO. 
PROJECT DETAIL DEPT./AGENCY Engincering CAPITAL BUDGET PAGE 27 
PROJECT YW. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Q.E.W. Sanitary Trunk sewer from CONSTRUCTION 1,500,000 To provide service to the 
DeWitt Road to Fruitland Road OTHER ee eee ee land West of Fruitland Road, 
TOTAL 1.500.000 which has_been approved for 
urbanization. 
SUBSIDY CMC 250,000 
CONTRIBUTIONS M-O.E.  _ 250,000 
TOTAL 500 , 000 
2. MAP TO LOCATE PROJECT NET COST 1,000,000 


ee ee} 


|: 


I! 


| 
: 


UmmTSiIOE fv\ 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 1,000,000 
PROPERTY OWNERS 


a 
£ 
“ 
4 
~ 
2 
> 
ti 


[s 


OTHER 
S TOTAL 1,000,000 
Q 
. 
yz 5. CASH FLOW 
S 
K O.M.B. REQUIRED Received 
; EXPENDITURES: 
PRIOR TO BUDGET 919,000 
) 581,000 
3. DESCRIPTION 198 i 
1981 
7. ‘EFFECT ON CURRENT BUDGET 
Sanitary trunk sewer, 1982 eee aa en ee ae 
60" diameter in tunnel. 1983 DEBT CHARGES x 
1964 ANNUAL COSTS 
4995 AND AFTER le 4 eee TOTAL 


TOTAL 1,500,000 


ASINU Eon Wee) 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 


PROJECT NO, 3/7210 TILE NO. 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 27 


2 EROVECE ne CARLING COST OESTANATS 


Oe IBEDEEORSR ROVE GH 


LAND 20,000 To service designated industrial 
Ancaster Industrial Pumping Station CONSTRUCTION lands between Town of Ancaster 
and force main (H 13) ~ OTHER 180,000 and Trinity Road, South 


of Highway #2 


Engineering and Land TOTAL 200,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
MAP TO LOCATE PROJECT NET COST 700000 


AMOUNT TO BE FINANCED: 


REGIONAL 200,000 
PROPERTY OWNERS 
OTHER 

TOTAL 200,000 


5. CASH FLOW 


v 


we Me Ae AR REAR a: O.M.B,. REQUIRED 
Rx js .. . : res a we pats ‘ . 
CE 


EXPENDITURES: 
PRIOR TO BUDGET 170,000 
3._ DESCRIPTION ao sey 
F ; 2 1981 
Sanitary sewage pumping station ‘EFFECT Ol CURRENT BUDGET 
and force main approximate size 1982 “= | a ge ah acl 
20" diameter , imate ] 
Fi eer Meee eatabe as 1903 DEBT CHARGES 
1984 


: ANNUAL COSTS 
1995 AND AFTER TOTAL 
TOTAL 200,000 


dwt, wan) 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTII FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET PROJECT NO,  37226-8 PELE NO. 819-12 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 27 
, PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
| dhs Ro: LAND | 
biarep hie ON pes SOLEUS: CONSTRUCTION To maintain capacity 
eee oe tet ace tt OTHER Engineering 200,000 at the treatment plant. 
Engineering TRON <_ ZOO) 
SUBSIDY . M.O.E. 25,000 
CONTRIBUTIONS 
TOTAL 25,000 
2. WAP TO LOCATE PROJECT NET COST 175,000 


ita 


pean STN. 


\- AMOUNT TO BE FINANCED: 
u 2 REGIONAL S. Surcharge 175 ,000 
(LL oo Ay : PROPERTY OWNERS 
Load OO i OTHER 
TOTAL 175,000 


5. CASH FLOW 


SEWAGE 
TREATMENT 
PuANr ° 
7) 


AN AMD TONG 


O.M.B. REQUIRED 


vere ais EXPENDITURES: 
PRIOR TO BUDGET 160,000 
40,000 
3. DESCRIPTION 1e60 
1981 
the “EFFECT ON CURRENT BUDGET 
Extension to chlorine contact chamber, 1982 a a a aa Fa a 
new primary clariflers, DEBT CHARGES 
— new depyritting complex 1983 : 
1964 ANNUAL COSTS 
1985 AND AFTER TOTAL 


TOTAL 200,000 


i vUb, LZ/ 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Sewage Works 
~ 1980/84 CAPITAL BUDGET PROJECT NO. 38230 TILE NO. 819-35 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 27 
Te Ee ROVECT 4. CAPITAL COST ESTINATE 6. NEED FOR PROJECT 
LAND 
Ricwil Steam System CONSTRUCTION . 360,000 
Woodward Ave. Sewage Treatment OTHER —_—_— 
Plant TOTAL 360, 000. 
- Construction 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
2. MAP TO LOCATE PROJECT HET COST 360,000 


AMOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 360,000 
PROPERTY OWNERS 
OTHER 

TOTAL 360,000 


5. CASH FLOW 


O.M.B. REQUIRED Received 
EXPENDITURES! 
PRIOR TO BUDGET 

80 360,0 

3. DESCRIPTION a bee 
4981 . 
7.  ‘EFFLCT ON CURRENT BUDGET 

4982 SERRE 
4983 DEBT CHARGES - 
1984 . ANNUAL COSTS 
1985 AND AFTER TOTAL 


TOTAL 360,000 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH 


1980/84 CAPITAL DUDGET 


PROJECT DETAIL 


EP ROUECT 


Hilton Street from Markland to 
Aberdeen Avenue 
- Sewer Reconstruction 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


4, 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 40,000 
OTHER es eee 
TOTAL 40,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
NET COST 40,000 
AMOUNT TO BE FINANCED: 
REGIONAL 40,000 
PROPERTY OWNERS 
OTHER 
TOTAL 40,000 
5. CASH FLOW 
O.M.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 
1980 40,000 
1981 
7. “EFFECT ON CURRENT BUDGET 
1982 ———$—$—$—— $n 
1983 DEBT CHARGES 
1984 ANNUAL COSTS 
14985 AND AFTER TOTAL 
TOTAL 40,000 


P/NoL tzu 


FUNCTION 
PROJECT NO, 
DEPT./AGENCY Engineering 


Sewage Treatment 


38242 


TILE IO. 


CAPITAL BUDGET PAGE 27 


NEED FOR PROJECT 


REGIONAL NUNICIPALITY OF HAMILTON-WENTWORTH 


1980/94 CAPITAL BUDGET 
PROJECT DETAIL 


eee ROSE CK 


Red Hill Creek Trunk Sewer from 

213 metres easterly to Upper Wentworth 
Street Sanitary Sewer 

—- Construction 


NAP TO LOCATE PROJECT 


3. DESCRIPTION 


FUNCTION Sewage Works 
PROJECT NO. 36235A FILE NO. 818-07 
DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 27 


4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
CONSTRUCTION 225,000 
OTHER eee ee 
TOTAL 222225;,000) 
SUBSIDY CMC 40,000 
CONTRIBUTIONS ae 
TOTAL 40,000 
NET COST 185,000 


AMOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 185,000 
PROPERTY OWNERS 
OTHER 

TOTAL 185,000 


CASH FLOW 


O.N.B. REQUIRED 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 - 225,000 
1981 

1982 

1983 DEBT CHARGES 


1984 ANNUAL COSTS 


1905 AND AFTER ete eee SRN TOTAL 
TOTAL = 225, 000 


7. “CFFECT ON CURRENT BUDGET 


PAGEL L130 


REGIONAL MUNICIPALITY OF HANIL'TON-WENTWORTH FUNCTION Sewage Works 


1980/84 CAPITAL BUDCET PROJECT NO, ‘12309 PILE NO. 
PROJECT DETAIL DEPT./AGENCY Engincering CAPITAL BUDGET PAGE 28&35 
1. PROJECT ee CAMEIAT COSI bo tl \ inne G6. NEED FOR PROJECT 
LAND 
Upper Wentworth Street and Stone Church CONSTRUCTION 609 ,000 
Road Trunk Sewer OTHER 


- Region's Portion 


TOTAL 609 ,000 
SUBSIDY 
CONTRIBUTIONS 
TODA Gee ee 
eee or be ROECE NET COST sat 


AMOUNT TO BE FINANCED: 


REGIONAL 609,000 
PROPERTY OWNERS 
OTIIER 

TOTAL 609 , 000 


5. CASH FLOW 
O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 92,000 


3. DESCRIPTION . 
RTS Er 1981 517,000 


tle EFFECT ON CURRENT BUDGET 
1982 SR I Sea ae ie pa 


1983 DEBT CHARGES 


1964 ANNUAL COSTS 


4995 AND AFTER TOTAL 
. TOTAL —- 609,000 


Eee soe, a 


REGIONAL MUNICIPALITY OF HANSLTON-WENTWORTH 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


ELROVECH 


Mountain Industrial Trunk Sanitary 
Sewer : 

Rymal Road to 850 metres southerly 
— Construction 


2. MAP TO LOCATE PROJECT 


REGIONAL 320, 000 
PROPERTY OWNERS 
OTHER 
TOTAL 320,000 
5. CASH FLOW 
O.M.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 
0 
3. DESCRIPTION oe eae 
1981 120,000 
7. ae i CURREN f 
Sub-trunk Sanitary Sewer in valley 1982 AE SAE D ABU ETE 
and connection on Rymal Road : 
Approximate size ~ 760mm diameter 1983 Be) Leu aS 
. agen ANNUAL COSTS 
1995 AND AFTER TOTAL 


4. CAPITAL COST ESTINATE 


PAGE L3l 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engincering 


Sewage Works 


33240A 


PILE NO. 813-13 


CAPITAL BUDGET PAGE 28 


- NEED FOR PROJECT 


LAND 
CONSTRUCTION 420,000 To provide service to lands 
OTHER south of Rymal Road in the 
Red Hill Creek tributary, 
TOTAL gee east of C.N.R. Line 
sussroy me «50,00 
CONTRIBUTIONS °~* g 
TOTAL, 200,090 >= 
NET COST nos SEU 


AMOUNT TO BE FINANCED: 


TOTAL 420,000 


VAG | 32 


REGIONAL MUNICIPALITY OF HANILTON-NENTWORTH FUNCTION Sewage Works 


1980/8% CAPITAL BUDGET PROJECT NO. 39226 TILE NO. 819-06 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 28 
SE LEROSECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Woodward Avenue — Sewage Treatment CONSTRUCTION 
Plant OTHER pee LUPE 
100,000 
ea etches ANN sao 
Expansion Energy Savings Analysis pOUNG 
- Engineering SUBSIDY 
CONTRIBUTIONS 
TOTAL NUL 
2. WAP TO LOCATE PROJECT NET COST 100, 000 


AMOUNT TO BE FINANCED: 


REGIONAL 100,000 
PROPERTY OWNERS 
OTHER 

TOTAL 100,000 


5. CASH FLOW 


0.M.B. REQUIRED 


EXPENDITURES: 

PRIOR TO BUDGET ~ 100, 000 

3. DESCRIPTION Ae 
1901 

7. ‘EFFECT ON CURRENT BUDGET 

1902 a ee a 
1983 DEBT CHARGES 
ee ANNUAL COSTS ; 
4995 AND AFTER TOTAL 


TOTAL 100,000 


PANO LOD 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET PROJECT NO. SPAN ILE NO: 
PROJECT DETAIL DEPT./AGENCY Enginecring CAPITAL BUDGET PAGE 28 
PROJECT ; 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Lincoln Street from Barton Street CONSTRUCTION 40 ,000 
to Linden Street OTHER 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
MAP TO LOCATE PROJECT NET COST 40,000 


AMOUNT TO BE FINANCED: 
REGIONAL 40,000 
PROPERTY OWNERS 


OTHER Ce 


TOTAL 40,000 


5S. CASH FLOW 


0.N.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 40,000 
3. DESCRIPTION NY 
1981 
7. EFFECT ON CURRENT BUDGET 
1982 eee 
1983 DEBT CHARGES 
1984 ANNUAL COSTS 
1995 AND AFTER TOTAL 


TOTAL 40,000 


1 


2 


3 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTIHI 


1980/84 
PROJECT DETAIL 


EROVEGT 


Jackson Street from John Street to 
Spring Street — Reconstruction 


. MAP TO LOCATE PROJECT 


EE DESCRURIEUON, 


CAPITAL BUDGET 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engineering 


Sewage Works 


39215 


4, 


LAND 
CONSTRUCTION 
OTHER 


60,000 


TOTAL 60,00 


SUBSIDY . 
CONTRIBUTIONS 


TOTAL Nib 2 = 


NET COST 60,000 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


60,000 


TOTAL 60 , 000 


CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 

PRIOR TO BUDGET 
1980 
1981 
1982 
1983 
1984 
1985 


60,000 


hs 


AND AFTER 


TOTAL 60 ,000 


Ds\wede L354 


PILE NO, 
CAPITAL BUDGET PAGE 28 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


PNOL bso 


REGIONAL NUNICIPALITY OF HAMILTON-WENTWORTH _PUNCTION Sewage Works 
1980/84 CAPITAL BUDGET - PROJECT NO, 39214 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 29 
1. PROJECT 4. CAPITAL COST ESTIMATE . NEED FOR PROJECT 
LAND 
CONSTRUCTION -30,000 
Charlton, Aurora, Forest Ave. and OTHER se oe ae 
Wellington St. — Repairs TOTAL 30, 000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
2. MAP TO LOCATE PROJECT NET COST 30,000 


AMOUNT TO BE FINANCED: 


REGIONAL 30, 000 

PROPERTY OWNERS 

OTHER es 
TOTAL 30 , 000 


5. CASH FLOW 
0.M.B. REQUIRED Received 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 30,000 
1981 

1982 

1983 DEBT CHARGES 


3. DESCRIPTION 


EFFECT ON CURRENT BUDGET 


1984 ANNUAL COSTS 


1985 AND AFTER Diab th ae cas 2 aes TOTAL 
TOTAL 30,000 


ROGIONAL NUNICIPALITY OF HANILTON-WENTWORTIL 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


4. PROJECT 


Young St. from James St. to 


Catherine 


MAP TO LOCATE PROJECT 


Ome DESCRIPTION 


PROJECT NO, 
DEPT./AGENCY Engincering 


4, 


Se 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


TOTAL 


5. CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 

1981 

1982 

1983 

1984 


1995 AND AFTER 


TOTAL 


_ FUNCTION 


VAG. 136 


Sewage Works 
39216 FILE NO. 


CAPITAL BUDGET PAGE 29 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
CONSTRUCTION 20,000 
OTHER 
TOTAL ze 
SUBSIDY 
CONTRIBUTIONS pene A 
TOTAL NUL 
NET COST Se Ne 


20,000 


——— 


20,000 


Received 


20,000 
7, EFFECT ON CURRENT BUDGET 
DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


——— 


20, 000 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


PROJECT 


2. WAP TO LOCATE PROJECT 


3 


Q.E.W. Trunk Sewer from Fruitland Road 
to Jones Road 
- Engineering 


- DESCRIPTION 


- CAPITAL COST ESTIMATE 


4 


FUNCTION Sewage Works 
PROJECT NO. 


DEPT./AGENCY Engineering 


FILE NO. 
CAPITAL BUDGET PAGE 


39222 
29 


. NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER Engineering <a GRU Os Fs 
TOTAL 200,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
NET COST 200,000 
AMOUNT TO BE FINANCED: 
REGIONAL . 200,000 
PROPERTY OWNERS 
OTHER 
TOTAL 200,000 
CASH FLOW 
O.N.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 
1980 100,000 
1981 100,000 
7. ‘EFFECT ON CURRENT BUDGET 
1982 A SBS OE Sh 
1983 DEBT CHARGES 
1984 ANNUAL COSTS 
1995 AND AFTER TOTAL 


TOTAL 200,000 


ROGIONAL MUNICIPALITY OF NAMILTON-WENTWORTII PUNCTION Sewage Works 
1980/84 CAPITAL BUDGET PROJECT NO. 3/2104 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 29 


. PROJECT 4%. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Ancaster Industrial Pumping Station CONSTRUCTION 2.000.000 
& Fora Main S-ll13 OTHER vias 


- Construction 
TOTAL 2,000 , 000 


aS Ss 


ce 2 
SUBSIDY M.0O.E. 300,000 


CONTRIBUTIONS 
TOTAL 300 , 000 
HAP TO LOCATE PROJECT NET COST 1,700,000 


AMOUNT TO BE FINANCED: 
REGIONAL 1,700,000 
PROPERTY OWNERS 
OTHER 


TOTAL 1,700,000 


CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 170,000 
1980 . 1,130,000 
1981 700,000 
1982 
1983 
1984 
1995 


3. DESCRIPTION 


Ue EFFECT OH CURRENT BUDGET 
DEBT CHARGES 


ANNUAL COSTS 


AND AFTER TOTAL 


TOTAL 2,000,000 


hacks tag 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1980/84 CAPITAL BUDGET PROJECT NO. 30219 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 29 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Windemere Basin LAND Directed by Council 
Improvements. CONSTRUCTION 5 000 000 in Item 53 of the 


OTHER 14th Report of the 
5 000 000 Borers ’ adopted by 


Council on 78 08 15. 
SUBSIDY 4 700 000 


Hamilton CONTRIBUTIONS 


4 700 000 
NET COST 300 000 


MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 300 000 
PROPERTY OWNERS 
eee OTHER 
NDEMER 
ae S 300 000 Say 
tL} 


pe tenn $B 


NATIONAL SLAG 


we “CASH FLOW 
Coz cto ‘ ESS 
O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


[= 
. DESCRIPTION 19 80 500 000 
Ce ee or 19 81 4 500 000 
Clean up Windemere Basin. 1982 7. ° "EFFECT ON CURRENT BUDGET 
1983 DEBT CHARGES 36 500 
ae ANNUAL COSTS N/A 
1985 AND AFTER TOTAL AS 


TOTAL 5 000 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1980/84 CAPITAL BUDGET PROJECT NO. 30910 PUL ENO 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 29&35 


EE LROUECT CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 
: LAND This is a financial 
Winona Sewer CONSTRUCTION 3 000 000 provision to pay 
OTHER the Region's share 
‘a of servicing Winona; 
TOTAL —1 900 000 now under review 
SUBSIDY by Council. 
Stoney Creek CONTRIBUTIONS NIL 
TOTAL NIL 
MARS TOOLOCATE GER 
aes! NET COST 3 000 000 


AMOUNT TO BE FINANCED: 

REGIONAL S- Surcharge 2 000 000 
PROPERTY OWNERS 1 000 000 
OTHER 


TOTAL 3 000 000 


5. CASH PLOW 
O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


19 80 500 000 


Ee ULSERERAEON ° 
19 81 1 500 000 7. EFFECT ON CURRENT BUDGET 
Pumping Station and forcemain. 19 82 4 000 000 
DEBT CHARGES 243 100 
19 83 
ANNUAL COSTS Seek 5s) 
19 84 


rOTAL 243 100 
19 85 AND AFTER 


ne 


TOTAL 3 000 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WLNTWORTII FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET PROJECT NO. 30213 FILE NO. 813-18 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 30 


1. PROJECT 


CAPITAL COST ESTIMATE NEED FOR PROJECT 


LAND 


CONSTRUCTION 100 000 
OTHER 


Main St. from Locke St. to Pearl St. Existing "60 mm dia. sewer 


SSS is in poor condition and has : 
100 000 structurally failed. 


SUBSIDY 
aaiiren CONTRIBUTIONS MOD 


TOTAL NIL 
NET COST 100 900 


Sa ies 
ie. AD e WC AMOUNT TO BE FINANCED: 
Ila Oe REGIONAL S. Surcharge 100 000 
Sah ceo PROPERTY OWNERS 
NELSON . . 
ie 


2. MAP TO LOCATE PROJECT 


STRATHCONA Ave. 


MARGARET 


[ol OTHER 


=] me Ir | 
SVE ESES apy | 5_casu rvow 
oie pelos 


| HLst ! | O.N.B. REQUIRED 
est Ky || ee, EXPENDITURES: 


$T. 


100 000 


eo; 
\ IS 
iz |} 

ue) 

uh 


aout 
v| 
| 


m™ 

I 

il 
von ( SSRO] 
el Ee 


« 
uo 
° 
y) 


PRIOR TO BUDGET 

0 00 000 
3. DESCRIPTION Ne A 
19 81 


19 82 
Repairs to existing sewer - 460 mm dia. DEBT CHARGES ee AN 
Sewer. 19:83 


EFFECT ON CURRENT BUDGET 


ANNUAL COSTS eo 
19 84 


Torre 12 300 
1985 AND ALTER 
TOTAL — 100 000 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


ROWE CH 


West 15th St. from Sanatorium Road to 
Mohawk Rd. - Sewer Repair ~ 


Hamilton 


2. MAP TO LOCATE PROJECT 


| By SY LH haces ab 
1 d| : ; senor. oe al 


LEAOALE PL 


c ee, 
wCSTAWAY 


2 : 
oe 
“ 
wo 3 
“, s 
=7 {2 2 | rcecACsT 
=e a 3} oR. 
sa ey 
3] a ce 


« 
s ; a OA. — 
aes Ce L1h BROOK : 
=e «St we 
as zr? \ e756 | 
- =) 


tT) OR, 


| 


ie ST 1S 9h T 
cin 


wESIMOU 
ic} 
> 
2 


ff 


Tames 
WESTMOUNT 


KG 


yeaa 


alu ORIV 


« 
I toned at pumssga- |] 7 SECONDARY SCH. 
29 YL. ae 


DESCRIPTION 


Repair to existing 380 mn dia. 
sanitary sewer. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


4. 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 
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Sewage Works 


30214 


BULENO WOO —b9 


Engineering CAPITAL BUDGET PAGE 30 


CAPITAL COST ESTIMATE Go EEDSEORSPROUECT: 
LAND 
CONSTRUCTION 75 000 The existing sewer has failed 
OTHER structurally and may collapse, 
TOTAL reo 
SUBSIDY 
CONTRIBUTIONS NIL 
TOTAL stot 
NET COST 75 000 
AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 75 000 
PROPERTY OWNERS 
OTHER 
TOTAL 75 000 
5 CCARSSL ISIAOGy 
O.M.B. REQUIRED 1980 
EXPENDITURES: 
PRIOR TO BUDGET 
1980 75 000 i ‘ 
4981 7. , EFFECT ON CURRENT BUDGET 
1982 DEBT CHARGES 9 100 
1983 ANNUAL COS'TS eas 
1984 TOTAL __9 100 
1985 AND AFTER 


75 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET PROJECT NO. 30233 FILE HO. 802-31 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 30 


~ PROJECT - CAPITAL COST ESTIMATE - NEED FOR PROJECT 


Bone Th isti bined 
CONSTRUCTION BE ee eae 
sewer must be repaired 
OTHER a 4 = - 
in conjunction with 
the installation of 
USN roadie chee 
CONTRIBUTIONS is 
in 1980. 


Burton Street from Victoria Ave. 
to Wentworth St. ,- 
Sewer repairs. 


LOCATE PROJECT 


NET COST 


Coucuas § 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 
PROPERTY OWNERS 

OTHER 


ro) 


st ¢ 


SREB RIES L 


Greeny rc 


ROstvser av. 


a _tre 
| 


- CASH FLOW 


CONAQIAN 


WES SUSGHE O.M.B. REQUIRED 1980 
COD Cuan 


wGGt saps EXPENDITURES: 
as PRIOR TO BUDGET 


| 
VICTORIA | |’ 


nw 
2 

w 
z 
~ 
ra 
a 
2 
» 


DESCRIPTION 1980 
1981 
1982 . °° EFFECT ON CURRENT BUDGET 


Combined sewer repairs 


1983 DEBT CHARGES 1 800 
1984 
98 ANNUAL COSTS N/A 


1985 AND AFTER TOTAL 1 800 
TOTAL 
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REGIONAL MUNICIPALITY OF HAULLTON-WENTWORTH FUNCTION Sewage Works 
1980/84 CAPITAL BUDGET PROJECT NO. 30207 eLEEtO? 803-26 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 30 
ie EROUVECT : 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJLCT 
LAND 
Caroline Street ,- pees oe aoe ce The existing combined sewer is 
OTHER : 
from Bold Street to 52 metres Northerly ,- ; TOTAL 15 000 insufficient in capacity and 
Sewer reconstruction EN NI cannot be maintained properly. 
Hae teen CONTRIBUTIONS L 
TOTAL NIL The replacement must be done 
ode, l Y , 
MAP TO LOCATE PROJECT NET cost 15 000 


in conjunction with the planned 


| eae ei. Gi 
ae ae wel aE | 
| Geeacer | E = ae —_ 
“ie Sy eele s = i REGIONAL S. Surcharge 15 000 sewer installation in 1980. 
lian Pa So PROPERTY OWNERS 
Fy Wil. Tt OTHER 
ee) ie 
Te = | a 
OuK€ |i 
AYER SS 
~ bee] oa ar ; 
oe oer 
Nace JON Ave 


| ; road reconstruction and storm 
= AMOUNT TO BE FINANCED: 


TOTAL 


il } 15 000 
Si . 
[ . 


st 


5S. CASH FLOW 


a ll O.M.B. REQUIRED 


= 1920 
es Ee ey: EXPENDITURES: 
PRIOR TO BUDGET 
. DESCRIPTION eae aie 
19 81 
7. EFFECT ON CURRENT BUDGET 
Replacement of existing 300 mm dia. 19 82 
1993 1 DEBT CHARGES 1 800 
sewer. a 
1984 ANNUAL COSTS 100 
1985 AND AFTER a TOTAL 1200) 5 


TOTAL 15 000 
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REGIONAL MUNICIPALITY OF HANILTONW-WENTWORTH FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


Q.E.W. Sanitary Trunk Sewer from 
Fruitland Road to midway between 
Glover Rd. and McNeily Rd.,- 
Construction. 


Stoney Creek 


MAP TO LOCATE PROJECT 


DESCRIPTION 


Sanitary Trunk sewer, 
approx. size 1500 to 1650 mm dia., 
approx. length 2350 metres. 


4. 


5. CASII PLOW 


PROJECT NO. 30208 FILE NO. 817-06 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 30 
ice tere end Pe | 


CAPITAL COST ESTIMATE - NEED FOR PROJECT 

LAND ; 
To continue the supply 
000 : 
pariah eis ae of industrial land in the 
oe eis pe hie we eae Q.E.W. area. 
TOTAL ____2 300 000 _ 

SUBSIDY MOB. 350 000 


CONTRIBUTIONS 


a 


TOTAL sa 


————— Se 


NET COST 1 950 000 


AMOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 1 950 000 

PROPERTY OWNERS 

OTHER Co atte aN 
TOTAL 1 950 000 


O.N.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


1980 1 050 000 
1981 1 250 000 

- "EFFECT ON CURRENT BUDGET 
1982 i 
1983 DEBT CHARGES 237 000 
1984 


ANNUAL COSTS 1 600 
TOTAL 238 600 


1985 AND AFTER 
TOTAL 2 300 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET PROJECT NO. 30209 FILE NO, 818-08 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 30 
i eROUEGT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Royal Ave. - sanitary trunk sewer CONSTRUCTION 210 000 To intercept sanitary sewage 
Rea OTHER originating from the separated 
pel / 210 000 sewer area above escarpment 
TOTAL Sa pe = SaaS and thus reducing overflow 
SUBSIDY M.O.E. 30 000 to Cootes Paradise. 
Hamciran CONTRIBUTIONS pees ree Se 
TOTAL 30 000 


2. MAP TO LOCATE PROJECT 


se ILM! 


NET COST 180 000 


ay 


al site 
Ab Si El}a AMOUNT TO BE FINANCED: 
eee ae REGIONAL §, Surcharge 180 000 
2 PROPERTY OWNERS 
4 
ad Hieatl OTHER 
| IZ TOTAL 180 000 “2 


a 


==5L ILI 


Owm an 


5. CASH FLOW 


ALi 


7 wh LOW = Bie : 


(ale atemal: 


Ar O.M.B. REQUIRED 1980 


2 
r 
« 
4 va 
w) 
4 


as UXPENDITURES : 
PRIOR TO BUDGET 


1980 20 000 ie i 
Sr DESCRIPTION 

1981 190 000 7. “EFFECT ON CURRENT BUDGET 
Sanitary trunk sewer from near Stroud 1982 DEBT CHARGES 21 900 
Foad to Bowman Ave. 1983 See etait: 

: ANNUAL COSTS 600 

feprox, size 910 mn dia. 1984 3 = 
; TOTAL 22 500 


1985 AND AFTER > “_ 
TOTAL 210 000 
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REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Sewage Works 
1980/84 CAPITAL BUDGET PROJECT NO. 30211 TILE No. 801-10 
PROJECT DETAIL DEFT./AGENCY Engineering CAPITAL BUDGET PAGE 31 
ie LROUECH 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Aberdeen Ave. Sevage Pumping Station CONSTRUCTION 150 000 The sanitary sewage from a 
and Associated sewers OTHER few houses can not be inter- 
, TOTAL 150 000 cepted with the present 
S t - 
SUBS TD Yea 20 000 apts 
ation CONTRIBUTIONS 
TOTAL 20 000 

eee : 

2. MAP TO LOCATE PROJECT NET COST 130 000 
CANCODIAN Gf Py hee 
WESTINGMOUSE of 
poarets oe ie AMOUNT TO BE FINANCED: 

8 | ie STAMLCY REGIONAL S. Surcharge 130 000 

5 WA ele ae PROPERTY OWNERS 

S aj [HO¥C* COD: scKCoL 

3 Ay OTHER 

WA 8 z 
/ Qe | eee TOTAL 130 000 ts 


CASH FLOW 
oven) {sr0c | 


O.M.B. REQUIRED 1980 


HAwTRORN 
Se —— 
ave. 

oar. 
\ 


EXPENDITURES: 
PRIOR TO: BUDGET 


3. DESCRIPTION 1980 oe 
eoot Ome 7. "EFFECT ON CURRENT BUDGET 
; : or é 19 
Fant ANNUAL COSTS 5 000 
1985 AND AFTER + CAR oiee) OA 


TOTAL 150 000 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


to JA nORgeelt 


Greenhill Avenue - 
Storage-Treatment Basin, - 


Engineering & Land. 


Hamilton 


REGIONAL MUNICIPALITY OF HAUILTON-WENTWORTH 


FUNCTION 


DEPT 


4%. CAPITA, COST ESTINATE 


2. MAP TO LOCATE PROJECT 


aU 
CTT 


LM 


[ee 


ABCRFOYLE 
CMaRLOTTE 


o 
COCHRANC 
a ee 


| STEWABTOALE 


leanetss 


PROJECT NO. 
. / AGENCY 
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Sewage Works 


30215 


[ngineering 


PLLE NO: 
CAPITAL BUDGET PAGE 31 


See DESCRURAMON 


£0 Million litres partially 
covered storage tank and settling 
hasin. 


LAND 50 000 
CONSTRUCTION 
OTHER Eng. 170 000 
TOTAL 220 000 
SUBSIDY 
CONTRIBUTIONS NIL 
TOTAL NIL 
NET COST 220 000 
AWOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 220 000 
PROPERTY OWNERS 
OTHER 
TOTAL 220 000 
5. CASH PLOW 
O.M.B. REQUIRED 1980 
SXPLNDITURES : 
PRIOR TO BUDGET 
19 80 100 000 
1981 120 000 
19 82 
1983 
19 By 


1985 AND ATTER 


TOTAL 


moll 


220 000 


6. NEED FOR PROJECT 


To reduce pollution in 

Red Hill Creek and Burlington 
Bay by controlling overflow 
from a combined trunk sewer. 


» 


7. EFFECT ON CURRENT BUDGET 


DEBT CHARGES 26 700 
ANNUAL COSTS N/A 
26 700 


TOTAL 
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REGIONAL MUNICIPALITY OF HAUILTON-WENTWORTH FUNCTION Sewage Works 
1980/84 CAPLTAL BUDGET PROJECT NO. 38226-C FILE WO. 819-12 
PROJECT DETAIL DEPT./AGENCY Ungineering CAPITAL BUDGET PAGE 31 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND “ é 4 
Woodward Ave. - Sewage Treatment me : 7 700 000 To increase plant capacity to 
Plant Expansion, Phase II - ei pina meet anticipated treatment 
Construction requirements. 
TOTAL 22) 272005 000" 
Flow is expécted to exceed 
S .O.E. 000 000 ; 
po betPt ee O:6 t ¢ plant capacity in1984. 
Hamilton CONTRIBUTIONS 
TOTAL 1 000 000 
MAP TO LOCATE PROJECT NET Cost 6 700 000 


Ly ot ROmeING stn. 
ea J 


AMOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 6 700 000 
PROPERTY OWNERS 
OTHER 
TOTAL 6 700 900 ae 


TEEGTMENT 
PLANT 


5. CASH FLOW 


O.M.B. REQUIRED 1981 


EXPENDITURES: 
PRIOR TO BUDGET 


1980 7S 
DESCRIPTION 

ee ESN) 7. " EVFECT ON CURRENT BUDGET 
Extension to Chlorine contact chamber, 1282 3 000 900 BEB TEGHARCES 814 4O0 
primary clarifier, degritting ccmplex, 1983 2 000 000 7 : i 
yard piping end associated works. fone ANNUAL COSTS pes 
: ; TOTAL 814 400 

1985 AND ALTER en 


TOTAL 7 700 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1980/84 CAPITAL BUDGET PROJECT NO. 38226-D FILE NO, 819-13 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 31 


1. PROJECT 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


ND ; ‘ 
Woodward Ave. - Sewage Treatment Seas To increase plant capacity to 
Plant Phase III - Engineering as , F meet anticipated disposal 
OTHER Engineering __1 500 000 


requirements, - complete 
expansion to approx. 400million 
litres per day capacity 


TOTAL 1 500 000 


SUBSIDY 
CONTRIBUTIONS NIL 


NIL 


Hamilton 


MAP TO LOCATE PROJECT 


NET COST 1 500 000 


SS Ss 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 1 500 000 
PROPERTY OWNERS 

OTHER 


TOTAL 


1 500 


- CASH FLOW 


O.M.B. REQUIRED 1982 


let — J} eyPhtaPTONe —_ 


a aie 


EXPENDITURES: 


PRIOR TO BUDGET 
19 80 


DESCRIPTION 


19 81 7. . EFFECT ON CURRENT BUDGET 


nOaB 2 500 000 
19 83 1 000 000 
1) 

19 


#€Gitional sewage pump, sludge 
Filtration, floatation, incineration 
and associated works. 


DEBT CHARGES 182 300 


ANNUAL COSTS N/A 


TOTAL 182 300 


AND ALTER 


TOTAL 4 500 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET PROJECT NO. 32218 FILE NO. 
PROJECT DETAIL DEPT . /AGEWUCY ; Engineering CAPITAL BUDGET PAGE 31 
Ho  JMAOSIHOD . 4. CAPITAL COST ESTIMATE 6. NLED FOR PROJECT 
LAND 
East Street Area - CONSTRUCTION 230 000 To replace overloaded 
OTHER Sanitary sewers. 
Dundas 
TOL Nt eases lee 
SUBSIDY 
CONTRIBUT LONS NIL 
TOTAL NIL 


2. MAP TO LOCATE PROJECT 


NET COST - 230 000 


</ TOWN 
OF 


DUNDAS AMOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 230 000 
: PROPERTY OWNERS 
OTHER 
este 


ae j ‘TOTAL 230 000 a 


OSM. Die REQUIRED: 1982 


EXPLUDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION ee = al 
v 
a> eh ie EFFECT ON CURRENT BUDGET 
Reconstruction of local sanitary sewer; 19 82 230 000 
approximate size 250 to 380 mm dia. AGE DEBT CHARGES 28 000 
aDproximate length - 450 metres ANNUAL COSTS 300 
19 84 fa ak ON 
TOTAL 28 300 
19 85 AND AFTER ‘ 


TOTAL 230 000 
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REGIONAL NUNTCIPALITY OF HAHILTON-WENTWORTH 
1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


PROJECT NO. 
DEPT. /AGENCY Engineering 


FUNCTION Sevage Works 


30215A FILE NO. 


CAPITAL BUDGET PAGE 31 


Mo JA WONN ERY 4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


Greenhill Avenue, - LAND To reduce pollution in Red 
Storage tank and settling basin, - CONSTRUCT LON 2 500 000 Hill Creek and Burlington Bay 
Construction OTHER by controlling overflow from 
bined t k : 
TOTAL > 500 a combined trunk sewer 
SUBSIDY M.O.E. 320 000 
ami itor CONTRIBUTIONS 
TOTAL 320 900 
2 ARS LONEOCATE, PROJECT NET COST 2 180 000 
AINE IIL ees, 
= le 5 UNOGNELD Av. 
ee ee a oe : é AMOUNT TO BE FINANCED: 
: x | : REGIONAL §. Surcharge 2 180 000 
El] NS i] 8 PROPERTY OWNERS 
2 SING 2 4 z OTHER 
> AL SA 3 
le TON | ] TOTAL 2 180 000 ae 
ULC LI eae CASH FLOW 
ea iG . EE 
Uy) eee O.M.B. REQUIRED 1982 
| 3X 
EXPENDITURES : 
PRIOR TO BUDGET 
9 80 = = Z 
DESCRIPTION a 
pet 7 . EFFECT ON CURRENT BUDGET 
90 Million litres partially covered 19 82 1 000 000 
storage tank and settling basin. DEBT CHARGES 265 000 
19 83 1 500 000 2 
ANNUAL COSTS ee 000. 
19 84 
TOTAL 270 000 


1985 AND AFTER 


TOTAL 


2 500 000 


REGIONAL MUNICIPALITY OF HAUILTCN-WENTWORTH FUNCTION Sewage Works 
1980/84 CAPITAL BUDGET ELOTECT NO IS 32219 PUD EN 2le 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 32 
4. PROJECT 4. CAPITAL COST ESTINATE 6. NEED FOR PROJECT 
Fife Street - from Chestnut Ave. to LAND Required to replace overloaded 
Sherman Ave. - reconstruction of sewers CONSTRUCTION 105 000 combined sewers and to correct 
OTHER es Lee local deficiencies. 
TOTAL ane e000 
SUBSIDY 
Hamilton CONTRIBUTIONS NIL 
TOTAL NIL 
. HAP TO LOCAT : 
2. WAP TO LOCATE PROJECT Hercoer 1405 000 


ANOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 105 000 
PROPERTY OWNERS 
OTHER : 

TOTAL 105 000 


Se) CASH PLOW 


O.M.B. REQUIRED 1982 


EXPENDITURES: 
PRIOR TO BUDGET 


d 80 
3. DESCRIPTION 1 
: ; f — ; AE EFFECT ON CURRENT BUDGET 
Local sanitary sewer, 250 mm dia., privath 1982 105 000 
drains and pavement restoration. a DEBT CHARGES 12.800 
19 & SE SEN 
Approx. length 135 metres, 1984 AUNUAL COSTS 100 
, eth 12 900 
1985 AND ALTER ane a: 


TOTAL 105 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


ee ROUE CE 


Pumping Station 
S-W5 Rockcliffe 


- Engineering and land 


Flamborough 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Sanitary pumping station and 
forcemain 
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FUNCTION Sewage Works 


PROJECT NO. 32220 BILE Oe 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 32 
ree CARMEN ALM C Osim bodnlM Asie 6. NEED FOR PROJECT 
LAND 30.000 To service existing Rockcliffe 
CONSTRUCTION area — to eliminate pollution 
OTHER Engineering 50 00 
ARCHWN ED) OO 
SUBSIDY 
CONTRIBUTIONS NIL 
TOTAL NIL 
NEGeCOST 80 000 


AMOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 80 000 
PROPERTY OWNERS 
OTHER 
TOTAL 80 000 Sa 
5. CASI FLOW 
O.N.B. REQUIRED 1982 


EXPENDITURES : 


PRLOR 
1980 
1981 
1982 
1983 
1984 
4985 


TO BUDGET 
7" EFFECT ON CURRENT BUDGET 
30 000 
aT =| 9 700 
ronene DEBT CHARGES 
ANNUAL COSTS N/A 
TOTAL 9_700 
AND ACTER 


TOTAL 80 000 


TT RT PE Re 


- 


rat = 


=< 


REGIONAL MUNICIPALITY OF HAWILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


ic ROUECH 


Eastern Sewage Treatment Plant 
Land Acquisition 


Stoney Creek 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Acquisition of approximately 20 hectares 
parcel for possible future plant. 


4. 


De 


PROJECT NO. 32221 FILE NO. 
DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 32 
CAPITAL COST ESTIMATE 6. NEED FOP. PROJECT 
LAND 2 000 000 : 
CONSTRUCTION To provide for the construc- 
OTHER tion of new Sewage Treatment . 
TOTAL 2.000 000 Plant for long range 
develcpment 
SUBSIDY 
CONTRIBUTIONS NIL 
TOTAL NIL 
NET COST 2 000 000 
AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 2 000 000 
PROPERTY OWNERS 
OTHER 7 SO 
TOTAL 2 000 000 iy 
CASH FLOW 
O.M.B. REQUIRED 1982 
EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 7. EFFECT ON CURRENT BUDGET 
1982 2 000 000 
DEBT CHARGES 243 100_ 
1983 
ANNUAL COSTS eA oe 
1984 
roraL 243. 100 
1985 AND AFTER 


FUNCTION Sewage Works 


_ TOTAL 9 990 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1980/84 


FUNCTION Sewage Works 
CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 32222 FILE NO. 
DEPT. /AGENCY 


Engineering CAPITAL BUDGET PAGE 32 


- PROJECT CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER(Eng. & land) ee UCL OOO 


Clappison's Corners 
Trunk Sanitary Sewer, 


To provide an outlet 
for future servicing 
of Clappison's Corners 
area. 


TOTAL 300 900 


Engineering and Land 


Dundas, Flamborough 


SUBSIDY 
CONTRIBUTIONS ‘ NIL 


NIL 
NET COST 300 000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 300 000 
PROPERTY OWNERS 


OTHER 


300 000 


- CASH FLOW 


OFM. Be REQUIRED) 1982 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 
1981 


3. DESCRIPTION 


7. “EFFECT ON CURRENT BUDGET 


Trunk sanitary sewer to 


1982 150 000 
cross escarpment. 


1983 150 000 
1984 


DEBT CHARGES _ 36 500 


ANNUAL COSTS N/A 


1985 AND ATTER 


TOTAL 36 500 
TOTAL 300 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1980/84 


FUNCTION Sewage Work 


CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 38226-E 
DEPT./AGENCY Engineering 


- PROJECT CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 24 000 000 
OTHER — 


Woodward Ave. - Sewage Treatment Plant 
Phase [II - Construction 


TOTAL 24 000 000 


SUBSTLDVamte Ole. 4 000 000 
Hamilton CONTRIBUTIONS 
JOTAL 4 000 000° 
MAP TO LOCATE PROJECT NET COST 20 000 000 


See 


PUMPING STN. 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 20 000 000 
PROPERTY OWNERS 

OTHER 


TOTAL 20 000 000 


- CASH FLOW 


O.U.B. REQUIRED 1984 


leg AME TON. _ 


ir = Wiese anes 


EXPENDITURES : 
PRIOR TO BUDGET 
1980 


DESCRIPTION 


PAGE E57 


s 
FILE No, 819-13 
CAPITAL BUDGET PAGE 32 


6. NEED TOR PROJECT 


To increase plant capacity -to 
meet anticipated disposal : 
requirements. 


1981 
1982 


See [tem 38226D- Engineering 


1983 


1984 2 000 000 
1985 AND ALTER 22 000 000 
TOTAL 24 000 000 


7.% EFFECT ON CURRENT BUDGET 


DEBT CHARGES es uss 


ANNUAL COSTS fe Saas 
TOTAL 2 431 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1980/84 CAPITAL BUDGET PROJECT NO. 33201 FILE HNO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 32 


SEEROUEGE p - CAPITAL COST ESTIMATE - NEED FOR PROJECT 
; LAND : ; 

Iona Sanitary Trunk Sewer,- CONSTRUCTION To provide capacity for y 
0 i i 100 000 
erp cre peening x growth above the Escarpment ~ 

TOTAL -— = 200,000 = 
Engineering SUBSIDY West of Scenic Drive. 
Hamilton CONTRIBUTIONS NIL 


NIL 


i 

Se ee | 

2. MAP TO LOCATE PROJECT ‘NET COST 100 000 
| 


| 
AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 100 000 


PROPERTY OWNERS 
OTHER 


100 000 


Ceres 


. CASH FLOW 
O.M.B. REQUIRED 1983 
EXPENDITURES: 
PRIOR TO BUDGET 


3, DESCRIPTION 19 80 
1981 . 
. “EFFECT ON CURRENT BUDGET 


Engineering for 900 mm dia. sanitary 19 82 


x k 19 83 100 000 DEBT CHARGES 12 200 
runk Sewer. ee eae 


19 84 ANNUAL COSTS N/A 


1985 AND AFTER TOTAL 12 200 
TOTAL 100 000 
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REGIONAL NUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1980/84 CAPITAL BUDGET PROJECT NO. 33902 FILE wo. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 33 


TE PROVUECGH uy. 6. NEED FOR PROJECT 
King Street S.T.P. LAND To eliminate the discharge 


Outfall sewer, - CONSTRUCTION of effluent from the 
Engineering. OTHER (Engineering) 200 000 Kinpes tS eieb to 


Cootes Paradise, as 

200 000 > 

TOTAL = —___*—~ pollution loading 
SUBSIDY exceeds the permitted 

Dundas CONTRIBUTIONS NIL limit for such discharge 


to Cootes Paradise. 
NIL 


NET COST = 00 000S 


- MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 

REGIONAL S. Surcharge 200 000 
PROPERTY OWNERS 

OTHER 


| TOTAL 200 000 


CASH FLOW 
O.M.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 


3.__DESCRIPTION 1980 
1981 


ey ee i A eteetae ae. is EFFECT ON CURRENT BUDGET 
outfall sewer from Plant 


to Burlington Bay. 1983 100 000 DEBT CHARGES — 24 300 


1984 100 000 


ANNUAL COSTS N/A 
1985 AND AFTER 


Se ee TOTAL 24 300 
TOTAL 200 000 


rAGE 160 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET PROJECT NO, 32222 A FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 33 


. PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


Clappison's Corners LAND To provide an outlet 
Trunk Sanitary Sewer,- CONSTRUCT ION 3 000 000 * for future servicing 
Construction. OTHER of Clappison's Corners 


TOTAL ___2 900 000 _ area. 


SUBSIDY M.O.E. 350 000 
Dundas, Flamborough CONTRIBUTIONS 


350 000 


‘2. MAP TO LOCATE PROJECT NET COST 2 650 000 


AMOUNT TO BE FINANCED: 

REGIONAL S. Surcharge 2 650 000 
PROPERTY OWNERS 

OTHER 


2 650 000 


- CASH FLOW 
O.M.B. REQUIRED 1984 


EXPENDITURES: 
PRIOR TO BUDGET 


. DESCRIPTION 1980 


1981 
: 7. “*EFFECT ON CURRENT BUDGET 
Trunk sanitary sewer. 1982 See eae EE wait ae eae ee oy 


1983 DEBT CHARGES 322. 100° 


1984 2 000 000 ANNUAL COSTS 2 300 


1985 AND AFTER 1 000 000 TOTAL 324 400 


TOTAL 3 900 000 # 


REGIONAL MUNICIPALITY OF HAMUILTON-WENTWORTH 


1980/84 
PROJECT DETAIL 


TEL ROTEGH 


De 


Pumping Station 
S-WS Rockcliffe,- 
Construction. 


Flamborough 


MAP TO LOCATE PROJECT 


aaa 


DESCRIPTION 


Sanitary sewage pumping 
Station and forcemain. 


CAPITAL BUDGET 


YW. 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


FUNCTION Sewage Works 
PROJECT NO. 


DEPT. /AGENCY 


32220 A 


Engineering 


LAND 
CONSTRUCTION 
OTHER 


500 000 


Serene ena sae mesma eee oe 


TOTAL 500 000 


SUBSIDY M.O.E. 
CONTRIBUTIONS 


75 000 


75 000 
425 000 


————X—= 


TOTAL 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL §. Surcharge 
PROPERTY OWNERS 

OTHER 


425 000 


425 000 


- CASH FLOW 


O.N.B. REQUIRED 1984 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 

1981 

7. 
1982 
1983 
1984 300 000 
200 000 
500 000 


1985 AND AFTER 


TOTAL 


FILE NO. 
CAPITAL BUDGET PAGE 33 


To service existing 
Rockcliffe area and 
eliminate pollution. 


“* EFFECT ON CURRENT BUDGET 
eee ee AISNE UAE 


DEBT CHARGES 51700 


6 000 
57 700_ 


ANNUAL COSTS 
TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


Sewage Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 33202A FILE NO. 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 33 


- PROJECT 


4. CAPITAL COST ESTIMATE NEED FOR PROJECT 


King Street S.T.P. 


LAND a . 
Outfall sewer,- CONSTRUCTION 3 000 000 To eliminate the discharge 
Construction ; OTHER of effluent from the 


KangeSitem oc tO 
Cootes Paradise, as 
pollution loading 
exceeds the permitted 
limit for such discharge 
to Cootes Paradise. 


TOTAL 3 000 000 


SUBSIDY M.O.E. 450 000 
CONTRIBUTIONS 


: MAP TO SENS PROJECT 7 NET COST 2 550 000 


AMOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 2 550 000 
PROPERTY OWNERS 
OTHER 


5. CASH FLOW 
O.M.B. REQUIRED 1984 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 

1981 

1982 

1983 


- DESCRIPTION 


7. °° EFFECT ON CURRENT BUDGET 
Approx. 1,050 mm dia. 
outfall sewer from Plant 


to Burlington Bay 


DEBT CHARGES 310 000 


1984 100 000 


1985 AND ALTER 2 900 000 
TOTAL 3 000 000 


ANNUAL COSTS 3_ 000 


TOTAL 313 000 
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REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH 
1980/84 CAPITAL DUDGET 
PROJECT DETAIL 


FUNCTION Sewage Work 


PROJECT NO. 11000D PILE NO, 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 36 


PROJECT 


4. CAPITAL COST ESTIMATE 6. NCLD FOR PROJECT 


LAND 
CONSTRUCTION 572 ,000 
OTHER 


Rated Sewers & Minor Improvements — 
1978 


To finance Local Improvement 
Act sewers and minor works 
generally associated with 
road construction 


_—__— 


TOTAL 572,000 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


2, NAP TO LOCATE PROJECT 
EE AE OU CL 


NET COST 572,000 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 572,000 
PROPERTY OWNERS * 

OTHER T.R. 


—— 


TOTAL 572,000 


5. CASH FLOW 
O.N.B. REQUIRED 1983 
EXPENDITURES: 


PRIOR TO BUDGET 


3. DUSCRIPTION 1980 572,000 
1981 
7. _ EFFECT ON CURRE E 
Various local sewers | 1982 oR LCT ON CURRENT BUDGET 


1983 DEBT CHARGES 
4904 


1985 AND ALTER 
TOTAL ~—-572,, 000 


ANNUAL COSTS 
TOTAL 
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REGIONAL NUNICIPALITY OF HAMILTON-WENTWORTH 
1960/64 CAPITAL BUDGET 
PROJECT DETAIL 


FUNCTION Sewage Works 


PROJECT NO, 11000E VILE NO. 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 36 


PROJECT 


4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJLCT 


LAND 
CONSTRUCTION 1,100,000 
OTHER 


Rated sewers & Minor Improvements — 


MOE, : 


See Item 11000D 


—_————— 


TOTAL 1,100, 000 


SUBSIDY NM.T.C. 
CONTRIBUTIONS 


NIL 


TOTAL 
NET COST 1,100,000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 

PROFERTY OWNERS ° 1,100,000 
OTHER T.R. 


_ 


TOTAL 


1,100,000 


5. CASH FLOW 


O.M.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 
- 4983 
1904 
1985 


3. DESCRIPTION 1,100,000 


Te EFFECT ON CURRENT BUDGET 


Various local sewers 
DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


AND ACTER 


TOTAL 1,100,000 


RAGE ale 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 


1980/84 CAPITA, BUDGET PROJECT NO. 11000 F 


PROJECT DETAIL 


- PROJECT 4. CAPITAL COST ESTIMATE 


Rated Sewers and Minor Improvements, 
1980 


LAND 
CONSTRUCTION 2 500. 000 
OTHER 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


. MAP TO LOCATE PROJECT NET COST 2 500 000 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 1 400 000 
PROPERTY OWNERS 1 100 000 
OTHER 


2 500 000 


e CASH FLOW 
O.M.B. REQUIRED 1980 


EXPENDITURES : 
PRIOR TO BUDGET 
1980 


1 000 000 
1981 1 500 000 
1982 

1983 
1984 


- DESCRIPTION 


Various local sewers 


1985 AND AFTER 
2 500 000 


FILE NO. 


DEPT./AGENCY Engineering 


CAPITAL BUDGET PAGE 34&36 


NEED FOR PROJECT 


To finance Local 
Improvement Act sewers 
and minor works 
generally associated 
with road construction. 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


PAGE 166 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1980/84 CAPITAL BUDGET PROJECT NO. 11000 G FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering = CAPITAL BUDGET PAGE 34636 


PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Rated Sewers and LAND See Item 11000 F 
Minor Improvements, CONSTRUCTION 2 600 000 
1981 OTHER : 
TOTAL 2 600 900 
SUBSIDY 
CONTRIBUTIONS NIL 
TOTAL NIL : 
MAP TO LOCATE PROJECT NED COST 2 600 000 


AMOUNT TO BE FINANCED: 

REGIONAL S. Surcharge 1 400 000 
PROPERTY OWNERS 1 200 000 
OTHER 


TOTAL 2 600 000 rey, 


5. CASH FLOW 
O.N.B. REQUIRED 19814 


EXPENDITURES: 
PRIOR TO BUDGET 


. DESCRIPTION 19 80 
etre bt tin, 19 84 1 200 000 : 
Warioueniocaliscvers: Bae Sete 7. “EFFECT ON CURRENT BUDGET 
13S DEBT CHARGES 
19 84 


ANNUAL COSTS 
19 85 AND AFTER TOTAL 


TOTAL 9 600 000. 


REGIONAL MUNICIPALITY OF HAHILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


» PROJECT 


Rated Sewers and 
Minor Improvements, 
1982 


MAP TO LOCATE PROJECT 


2) DESCRIPTEON 


Various Local Sewers. 


FUNCTION 
PROJECT NO. 


DEPT . /AGENCY 


- CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


Sewage Works 
11000 H 


Engineering 


PAGE 167 


FILE NO. 
CAPITAL BUDGET PAGE 34836 


- NEED FOR PROJECT 


2 500 000 


_——— 


2 500 000 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 
PROPERTY OWNERS 

OTHER 


« _CASII FLOW 


O.M.B. REQUIRED 1982 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 

1984 

1982 

1983 

1984 


1985 AND AFTER 
TOTAL 


NIL 
NIL 
2 S00 000 


1 400 000 
1 100 000 


2 500 000 


41 200 000 
1 300 000 


2 500 000 


See Item 11000 F 


. EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 


1980/84 CAPITAL BUDGET PROJECT NO. 11000 I FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 34836 


- PROJECT - CAPITAL COST ESTIMATE - NEED FOR PROJECT 


MAP TO LOCATE PROJECT 


Rated Sewers and LAND . See Item 11000 F 
Minor Improvements, CONSTRUCTION 2 600 000 
1983 OTHER 


Se ne, 


TOTAL _2 600 900 


SUBSIDY 
CONTRIBUTIONS NIL 


NIL 


NET COST 2 600 000 


AMOUNT TO BE FINANCED: 

REGIONAL S. Surcharge 1 400 000 
PROPERTY OWNERS 4 200 000 
OTHER 


TOTAL 2 600 000 


- CASH FLOW 
O.M.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 


- DESCRIPTION 1980 


1981 


Various local sewers. AGI : EFFECT ON CURRENT BUDGET 


1983 1 200 000 DEBT CHARGES 


198% sett be ANNUAL COSTS 


1985 AND AFTER TOTAL 
TOTAL 9 600 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


Rated Sewers and 
Minor Improvements, 
1984 


MAP TO LOCATE PROJECT 


- DESCRIPTION 


Various local sewers. 


CAPITAL COST 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


FUNCTION Sewage Works 
PROJECT NO. 11000 J 
DEPT./AGENCY Engineering 


ESTIMATE 


2 700 000 


2 700 000 


NIL 
NIL 


2 700 900 


AMOUNT TO BE FINANCED: 


REGIONAL 
PROPERTY OWNERS 
OTHER 


- CASH FLOW 


i 400 000 
1 300 000 


2 700 000 


O.M.B. REQUIRED 1984 


EXPENDITURES: 


PRIOR TO BUDGET 


1980 
1981 
4982 
1983 
1984 
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FILE NO. 
CAPITAL BUDGLT PAGE 34&37 


NEED FOR PROJECT 


See Item 11000 F 


EFFECT ON CURRENT BUDGET 


1 300 000 


1985 AND AFTER 1 400 900 


TOTAL 2 700 000 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


«1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


1, PROJECT 


Improvements to District W-H4 
Water Distribution System 


Hamilton 


Toect ewe 


3. DESCRIPTLON 


16" watermain on future Greenhill Ave. 
from King St. to C.P.R. tracks. 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


PROJECT HO. 2871.3 FILE NO. 807-12 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 38 
t CAPITAL COST ESTIMATE 6. NEED FOR PROJCCT 

LAND 

CONSTRUCTION 1 296 000 Trunk watermain to service 

OTHER bAOD ee er Gershome neighbourhood. 
TOTAL 96 000 

SUBSIbY 

CONTRIBUTIONS 
TOTAL Nil 

NET COST 1 296 000 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. , 1 296 000 
PROPERTY OWNERS 

OTHER 


TOTAL 1 296 000 


CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 1 290 000 
1980 6 000 ae Sees 


1981 7. EFFECT ON CURRENT BUDGET 
1982 


1983 
19 BY 
19 85 AND AFTER 


DEBT CHARGES 


ANNUAL COSTS 


TOTAL 


TOTAL 4 296 000 


r 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTII FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJLCT NO. 25601 FILE NO. 823-01 
PROJECT DETAIL 38 


DEFY'./AGENCY Engineering CAPITAL BUDGET PAGE 


__ PROJECT N. CAPITAL COST ESTIMATE bad 


6. NEED FOR PROJECT 


LAND 
Waterdown Reservoir W-Fl. CONSTRUCTION 4 211 000 To increase storage for 
OTHER Waterdown to meet present 
day standards. Sufficient 
ath ANG, (TO) : 
TOR aN 1 000 capacity for approximately 
SUBSIDY CMHC 188 000 6000 people. 
Flamborough CONTRIBUTIONS M.O.E. _ 112 000 
TOTAL DODO 
NET COST poe ne AL 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 911 000 
PROPERTY OWNERS 
OTHER 

TOTAL 911 000 


5. CASH FLOW 


O.M.B. REQUIRED Received 
! 


EXPENDITURES: 

PRIOR TO BUDGET 1 070 000 
19 80 144 600 
49°0f0) 
19 82 
19 83 
19 84 
49 85 


sown a9 


se 1 


3. DESCRIPTION 


Re EFFECT ON CURRENT BUDGET 
1.69 M.I.G. reservoir 


DEBT CHARGES 
ANNUAL COSTS 


TOTAL 


AND AFTER 
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REGIONAL MUNICIPALTTY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


a 


PROJECT NO, . 25757 FILE NO, 823-09 


DEPT./AGENCY Engineering 


CAPITAL BUDGET PAGE 38 


4. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Trunk Watermain from the Pumping Sta- ue é Trunk main required to connect 
tion W-H5A to Upper Ottawa - Pet OAS BS F 200 000 P.S. W-HSA to existing distribu- 
Engineering OTHER Engineering ee tion network above the escarp- 
TOTAL ment. 
SUBSIDY M.O.E. 
TOTAL 


. ou : 
2 yy een TOE ee NET COST 


~ AMOUNT TO BE FINANCED: 
PS. Wap: 
WHSANE, REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


TOTAL 


) OTTAWA 


5. CASH FLOW 


cr 
= 
comer) 

HS 


va 
JPRER KEN 


O.N.B. REQUIRED Received 


i ss Doh ys 
LNT MSS ME TOO BEE 


e—* Ree pat ee) te 
STONE [GHUR CH |= 
Roags| i nat i | | EXPENDITURES: 
H cla TS ; 
a 2 : PRIOR TO BUDGET 200 000 
19 80 = 
19 81 
the EFFECT ON CURRENT BUDGET 

48 inch diameter trunk watermain - 1982 

Engineering only. 1983 DEBT CHARGES eer 
1984 ANNUAL COSTS 


1985 AND AFTER TOTAL 


TOTAL 200 000 _ 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 25705 FILE NO. 916-05 
PROJECT DETAIL | DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 38 
. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Pumping Station W-H8A at CONSTRUCTION 626 000 For further housing develop- 
Reservoir W-HIC. OTHER ment within Stoney Creek 
(OHAP - 280) 1976 TOTAL 626 000 below the escarpment. 
SUBSIDY M.O.E. 85 000 
Stoney Creek CONTRIBUTIONS CMHC oo Ge OOO. 
TOTAL, 470 00077] 
5 CATE PR 
MAP TO LOCATE PROJECT pe Coee 456 000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 456 000° 
PROPERTY OWNERS 
OTHER —e 

TOTAL 456 000 


5. CASH FLOW 


RESERVOIR 


6.25 MIG. O.M.B. REQUIRED Received 


EXPENDITURES: . 
PRIOR TO BUDGET 560 000 


mite t er ese 
. eae end ete ars 


DESCRIPTION 
1981 “o 


1982 
Ae | DEBT CHARGES has a 


ANNUALS COS TS ip eae 
1984 


TOTAL 
1985 AND AFTER : 
TOTAL _ 626 000 


EFFECT ON CURRENT BUDGET 


1980 66 000 es 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTHI FUNCTION Water Works 


PROJECT NO. 26701 FILE NO, 816-01 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 38 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT ". CAPITAL COST ESTIMATE - NEED FOR PROJECT 
LAND 
Pumping Station W-H5A - Construction. CONSTRUCTION 2 500 000 To supply all new development 
OTHER within Hainilton and Stoney 
TOTAL 2 500 000 Creek above the escarpment. 
SUBSIDY M.O.E. 200 000 
Hamilton CONTRIBUTIONS CMHC a PRR 
POTALG se = 89.000 Usa 
fo Ne Fe, ATE PROJ ; 
En ROCATE PROJECT NET COST | 2 017 000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 2 017 000 
PROPERTY OWNERS 
W- 
OTHER 
TOTAL 2 017 000 


5. CASH FLOW 


ieee) ee O.M.B. REQUIRED Received 


EXPENDITURES: 

eo PRIOR TO BUDGET 1 743 000 
19 80 757 000 
19 81 


3. DESCRIPTION 
EFFECT ON CURRENT BUDGET 


P. Station with pumps #1 & #2 with a 19 82 oe : 
firm capacity of 5.0 M.1.G.D. DEBT CHARGES 


19 83 
ANNUAL COSTS 
19 84 


1985 AND AFTER 
TOTAL 2 500 000 


TOTAL 


REGIONAL HUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT ti0. 26757 
PROJECT DETAIL DEPT./AGENCY Engineering 
qe PROJECT ¥ uy, CAPITAL COST ESTIMATE 
Trunk watermain from Pumping Sta- 
tion W-H5A to Mud St. - Construction Pa 

CONSTRUCTION 2 200 000 
OTHER 


SHOWN, P72 PAMY A000). 


SUBSIDY MO). E!. 360 000 
Stoney Creek CONTRIBUTIONS CMHC 300 000 _ 
TOT oes ee CU Oe 
6 -TE PROJE 
2. MAP TO LOCATE PROJECT NET COST i 540 000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. i 540 000 

PROPERTY OWNERS 

OTHER oe tases 
TOTAL i 540 000 


5. CASH FLOW 


O.N.B. REQUIRED Received 


CONE TDO® 


EXPENDITURES: 

PRIOR TO BUDGET 1 370 000 
‘1980 780 000 
1984 50 000 
1982 

1983 

1°84 


1985 AND AFTER 
TOTAL 2 200 000 


3.  DESCRIPYIOi# 


48 inch trunk watermain 


PAGE? 


FILE NO. 823-09 
CAPITAL BUDGET PAGE 38 


6. NEED FOR PROJECT 


Phase I of trunk watermain 
required to connect Pumping 
Station W-H5A to existing dis 
tribution system above the 
escarpment. Initially will 
supply development within 
Saltfleet Community. 


7. EFFECT ON CURRENT BUDGET 


DEBT CHARGES ics 


ANNUAL COSTS 
TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


PROJECT NO. 
DEPT. /AGENCY 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


26745 FILE NO. 823-04 


Engineering CAPITAL BUDGET PAGE 39 


4. PROJECT 4. CAPITAL COST ESTIMATE | 6. NEED FOR PROJECT 
LAND : : 
Woodward Ave. - Water Treatment CONSTRUCTION 90 000 To determine if present 
Plant Expansion to 200 M.I.G.D. € Waste OTHER filter media will permit flow 
Water Treatment - Study rT ae ae rates of 10 M.1I.G.D.per filter 
TOTAL, a ¥ -0008 2) and determine most economical 
SUBSIDY methods to treat waste water. 
Hamilton CONTRIBUTIONS 
TOTAL se ee 
NET COST 90 000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 90 000 
PROPERTY OWNERS 
OTHER 
TOTAL 90 000 
5. CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 


PRIOR TO BUDGET 80 000 
3. DESCRIPTION poe eee 

19 81 Ts EFFECT ON CURRENT BUDGET 
Invest igation on experiments on filter 19 82 Scaup PRRE Pere: 
media and research on Waste Water 19 83 
Treatment. ANNUAL COSTS 

19 84 | TOTAL 

1985 AND AFTER 


TOTAL. 90 000 
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REGIONAL MUNICIPALITY OF HANLLTON-WENTWORTH FUNCTION Water Works 
, 4 801-07 
1980/84 CAPITAL BUDGET PROJECT NO. 26746 FILE NO. 
PROJECT DETAIL . DLPT./AGENCY Engineering CAPITAL BUDGET PAGE 39 
ee eOuHel 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Ainslie and Iona from Emerson to CONSTRUCTION 165 000 To increase supply in west 


Rifle Range and Rifle Range from OTHER end of Hamilton and in 
Iona to 700' northerly. 465 000 Dundas to meet expected 
ROMY, © * ee EN NE ee growth. 


SUBSIDY M.0O.E. 25 000 
Hamilton CONTRIBUTIONS 


25 000 


2. MAP TO LOCATE PROJECT NET COST 140 000 


——— ——________*s 
Pr 


2 
O 
a an 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. ‘140 000 
PROPERTY OWNERS 
OTHER 


TOTAL 140 000 


5. CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 165 000 
3. DESCRIPTION 19 80 Oe 
pede 19 81 aes EFFECT ON CURRENT BUDGET 
Trunk Watermain - 16 inch & 12 inch 19 82 
diameter, DEBT CHARGES E 


19 83 
19 84 


19 85 AND AFTER 
TOTAL 1465 000 


ANNUAL. COSTS 
TOTAL 


PEGTONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


en PROUECT i 


Stone Church Road from Pumping 
Station W-H6A to Garth Street. 


Hamilton 


2. WAP TO LOCATE PROJECT 


ae SE CHUFCH ( 
—$$—$ 


“Pa-—P.S. W- HEA, 


| 
ay || 
ieee | | RES. W-45 
| 
| 
| 
( 


- DESCRIPTION 


36" diameter - Trunk Watermain 


- CAPITAL COST ESTIMATE 


.__CASH FLOW 


FUNCTION Water Works 


PROJECT NO. 26747 


DEPT./AGENCY Engineering 


LAND 
CONSTRUCTION 207 000 
OTHER ASS 
TOTAL 207 000 — 
SUBSIDY M.O.E. - 24 000 
CONTRIBUTIONS CMHC en Ae (0) Oe 
: | TOTAL 40 000 =e 
NET COST 167 000 
AMOUNT TO BE FINANCED: 
REGIONAL WLR. 167 000 
PROPERTY OWNERS 
OTHER 
t TOTAL 167 000 


0.4.8. REQUIRED Received 


EXPENDITURES: 


PRIOR TO BUDGET 207 000 


19 80 , i 


19 61 
19 82 
19 83 
19 84 


1985 AND AFTLX 


TOTAL 207 000 
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FILE WO. 819-14 


CAPITAL BUDGET PAGE 39 


6. NEED FOR PROSECT 


To supply water to west 
end of Hamilton above the 
escarpment and reinforce 
the distribution system 
at Pumping Station W-H6A. 


7. EFFECT ON CURRENT BUDGET 


DEBT CHARGES 
ANNUAL COSTS 
TOTAL 


—— —_____£- 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTII FUNCTION Water Works 
4980/84 CAPITAL BUDGET PROJLCT NO. 26810 FILE NO. 807-05 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 39 


= LRODECT 


Grays Rd., Roxborough Ave. and Hwy. #8 CONSTRUCTION 


OTIIER 


270 000 


270 000 _ 


SUBSIDY 
CONTRIBUTIONS 


Stoney Creek 
a Nil 


2. MAP TO LOCATE PROJECT 


o FANVOLME | 
c e= 

WAGNER 09 S | i 
pvt 


[2uisnarcer ] 


NET COST 270 000 


AMOUNT TO BE FINANCED: 


a ewe 
z al: REGIONAL W.R. 270 000 
2 | A Hieeee PROPERTY OWNERS 

secre | Weer Sa OTHER 


——— 


270 000 


5. CASH FLOW 


O.N.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 240 000 
1980 30 000 
oe sous 1981 

ve" and 12" diameter watermains 1982 

on Roxborough Ave. from Grays Rd. to 93 

Town Limits and on Grays Rd. from Hwy. 19 

#8 to Barton St. and on Hwy. #8 from 4984 


Grays Road to approx. 500' easterly. 
y EP y 4985 AND AFTER 
TOTAL 
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6. NEED FOR PROJECT 


The main on Grays Road is 
required to avoid disturbance 
of new pavements proposed fo» 
1977. The small sections on 
Roxborough Ave. and Hwy. #8 
are required to utilize the new 
main toits full extent. 


7. EFFECT ON CURRENT BUDGET 


DEBT CIIARGES 


ANNUAL COSTS 


TOTAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 4 


Reservoir W-H1l Expansion - Construction 


Dundas 


MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Expansion of reservoir from 1.0 M.1.G. 
to 3.6 M.I1.G. 
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FUNCTION Water Works 


PROJECT NO. FILE No, 818-05 


DEPT. /AGENCY 


27501 
Engineering CAPITAL BUDGET PAGE 39 


- CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND To provide adequate storage 
CONSTRUCTION 995 000 


for District W-Hl1 which includes 


OTHER. SS the Central Business District: 
TOTAL pee 952000 meas of Dundas. 
SUBSIDY MOVE. 135 000 
CONTRIBUTIONS 
TOTAL 135_000 
NET COST 860 000_ 
AMOUNT ‘TO BE FINANCED: 
REGIONAL W.R. 860 000 
PROFERTY OWNERS 
OTHER 
TOTAL 860 000 
me CASH FLOW 
Q.M.B. REQUIRED Received 
EXPENDITURES: | 
PRIOR TO BUDGET 70 000 
19 80 400 000 5 a Sa 
19 81 390 000 7. EFFECT ON CURRENT BUDGET 
19 82 
DEBT CHARGES 
19 83 
ANNUAL COSTS 
y 
So TOTAL : 
1985 AND AFTER 


TOTAL 


860,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1980/84 CAPITAL BUDGET PROJECT NO. 27702 
PROJECT DETAIL DEPT./AGENCY Engineering 


1. PROJECT - CAPITAL COST ESTIMATE 


LAND 
Well W-AOC - Sulphur Springs Rd. CONSTRUCTION 255 000 
OTHER 


TOTAL 299 000 


SUBSIDY CMHC 35 000 
Dundas CONTRIBUTIONS 


TOTAL 35 000 _ 


MAP _TO LOCATE PROJECT NEIECOCT 220 000 __ 


=H-4/O)W-AOC § AMOUNT TO BE FINANCED: 

REGIONAL W.R. 220 900 
PROPERTY OWNERS 
OTHER 


axaseeronns tat 


| 
| 


KAeroy 


220 000 


a 


5. CASII FLOW 


Seeaerorcrton 


Oe D REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 245 000 


i SRT aeseeey 


0 000 
3. DESCRIPTION 1980 i 
1981 


10 in.diameter well and pumping equipment { 1982 
with 1.0 M.1.G.D. capacity. 


1983 
1984 


1985 AND AFTER 
TOTAL 255 000 
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FILE NO. 823-13 
CAPITAL BUDGET PAGE 39 


NEED FOR PROJECT 


To complete the development 
of the Sulphur Springs Rd. 
site and supply adequate 
water to western Dundas and 
Ancaster. 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 
ANNUAL COS'TS 


TOTAL 


- NAP TO LOCATE PROJECT 


DESCRIPTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTI 
1980/84 CAPITAL BUDGET 


PROJECT DETAIL DEPT. 


PROJECT 


P.S. W-H18- Ancaster CONSTRUCTION 


OTHER Engineering 
TOTAL 


~ Engineering and Land 


SUBSIDY 


Ancaster CONTRIBUTIONS 
TOTAL 


NET COST 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 
ESERVOI 
‘i TOTAL 


- CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 

PRIOR TO BUDGET 
19 80 
19 81 
19 g2 
19 83 
19 84 
19 85 


Booster Pumping Station to supply 
Town of Ancaster from Hamilton 
District W-H6. 


AND AFTER 


TOTAL 


FUNCT 
PROJECT NO. 
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ION Water Works 


27704 FILE NO. 9816-21 


/AGENCY Engineering 


6. NEED FOR PROJECT 
The existing well field 
used to supply Ancaster 
and Dundas has insufficient 
capacity to permit new 
development in Ancaster. 


205 000 


Nil 
205 000 


205 000 


205 000 
Received 


200 000 
5 000 


7. EFFECT ON CURRENT BUDGET 


DEBT CHARGES 
ANNUAL COSTS 
TOTAL 


205 000 


al 


a 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


. FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


PAGE 


Water Works 


FILE No, 802-14 


CAPITAL BUDGET PAGE 


27705 
Engineering 


_183 


40 


PROJECT 4. CAPITAL COST ESTIMATE 6. NECD FOR PROJECT 
SUI EOE EE ET SSN AG TALEO TAOS CAMO E 1) 
LAND : ; 
Barton St. from Grays Road to DeWitt CONSTRUCTION 1 300 0CcO To maintain adequate water 
- Design and construction of trunk “OTHER supply to area below : 
watermain TOTAL 4 300 000 escarpment east of Grays Road. 
SUBSIDY M.O.E. 195 000 
Stoney Creek CONTRIBUTIONS ane ee ee, 
TOTAL 195 000 
2. MAP TO LOCATE PROJECT NET COST 1 105 000 _ 
Paes go Are eel st AMOUNT TO BE FINANCED: ) 
REGIONAL W.R. 1 105 000 
PROPERTY OWNERS 
OTHER 
TOTAL 1 105 000 


t rer 


re | 


3. 


yQM 


sae T- 


DESCRIPTION 


watermain. 


€ 36" diameter trunk 


CASH FLOW 


_-- 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 

19 81 
19 82 
19 83 
19 84 
19 85 AND AFTER 


| 


Received 


TOTAJ, 


1 195 000 


105 000 


DEBT CHARGES 
ANNUAL COSTS 
TOTAL 


1 300 000 


7. EFFECT ON CURRENT BUDGET 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


Royce Avenue and Maple Drive 


~ Watermains 


Stoney Creek 


2. MAP TO LOCATE PROJECT 


MEMORIAL J ave \ 


mOMESIOE 


SOuTHME A00w 


RIL BOUaM 


H- 6A 


Oul MMe A00w 
couRT 


3. DESCRIPTION 


Royce Ave. from 160' west of Kilbourne 
Ave. to Margaret St.; Homeside Ave. from 
Royce Ave. to approx. 250' northerly; 
Easement from Homeside Ave. to approx. 
463' westerly; Maple Dr. from Millen Ave 
to 300' east of Hilts Dr.; Millen Ave. 


from Maple Dr. to approx. 215! northerly 
- 12" watermains 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTIHI 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 

PROPERTY OWNERS 
OTHER 


- CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 

19 81 

19 82 

1983 

1984 


1985 AND AFTER 


FUNCTION Water Works 
PROJECT NO. 


DEPT. /AGENCY ENGINEERING 


CAPITAL COST ESTIMATE 


CE 


PAGE 184 


FILE NO. 818-14 
CAPITAL BUDGET PAGE 40 


NEED FOR PROJECT 


Reinforcement of District 
W-H8 distribution network 
required to maintain 
adequate pressure under 
peak operating conditions. 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 
ANNUAL COSTS 
TOTAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT u. 


LAND 
CONSTRUCTION 
OTHER 


Pumping Station W-H11 - Chlorination 
Facilities. 


SUBSIDY 


Dundas CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NEY COST 


REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


CASH FLOW 


EXPENDITURES: 

PRIOR TO BUDGET 
1980 
1981 
1982 
1983 
1984 
1985 


3. DESCRIPTION 


Building and equipment for rechlorinatin 
at Pumping Station W-H1l - Osler Drive. 


AND AFTER 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


CAPITAL COST ESTIMATE 6. 


TOTAL 


O.M.B. REQUIRED 


PAGE 


185 


Water Works 


PPS EILE NOL 816-14 


Engineering CAPITAL BUDGET PAGE 40 


NEED FOR PROJECT 


200 000 To maintain chlorine Jevels 
in water supplied to Dundas 


Area. 


——— 


200 000 


Nil 
200 000 


AMOUNT TO BE FINANCED: 


200 000 


200 000 


Received 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 
ANNUAL COSTS 
TOTAL 
TOTAL 


, PAGE 186 
Se ee ee ir 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH EUNCT OU saree works 
1980/84 CAPITAL BUDGET PROJECT NO. ° 27817 FILE HO. 818-13 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 40 
4d. PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 
: ‘ LAND 67 000 
Reservoir W-AOA and Feedermain. CONSTRUCTION Reservoir Storage to satisfy 
P rn . i i S 4 € bel 
he d ; OTHER 100 000 requirements of Morden, So ; 
FSD Alla Lie aan : and Turnbull Neighbourhoods as 
TOTAL BOTRO VOWS Syeltvas) future supply for 
SUBSIDY : Glenwood Heights - Greensville 
Gueine CONTRIBUTIONS distribution system. 
TOTAL Nil 
2. MAP TO LOCATE PROJECT 
SS NET COST 167 000 


— 
ed 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 167 000 
PROPERTY OWNERS 
OTHER 


SE 


TOTAL 167 000 


5. CASH FLOW 


O.N.B. REQUIRED Received 


EXPENDITURES: 
PRIOR 10 BUDGET 
: : 16 
3. DESCRIPTION hI oc 
; 19 81 ‘7. EFFECT ON CURRENT BUDGET 
3.0 M.I.G. reservoir and 16" € 24" 19 82 
connecting watermain from Glenwood DEBT CHARGES 
Heights area to Morden Neighbourhood 19 83 ANNUAL COSTS 
in Dundas. 19 84 


TOTAL 


1985 AND ACTER 
TOTAL 167 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
4980/84 CAPITAL BUDGET PROJECT NO.  27704A FILE NO. 816-23 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 40 
- PROJECT 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
P..S. W-H18 Ancaster LAND 
Sy eae a ae CONSTRUCTION 4 400 000 The existing well field 
OTHER Revie Fakir aay! used to supply Ancaster and 
TOTAL 4 400 000 Dundas has insufficient 
capacity te permit new 
SUBSIDY M.O.E. 200 000 development in Ancaster 
Ancaster CONTRIBUTIONS ee and Dundas. 
LOT eee 2 0.00.0.0 cee 
. MAP ¥ 
TO LOCATE PROJECT eT COE Abit Rar 
Pashia eens 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 1 200 000 
= pice PROPERTY OWNERS 
TK es OTHER 
Fore Bigs, 6s — 
RESERVOIR | sisters Stes 
les fe TOTAL 1 200 000 


5. CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 


. DESCRIPTION z 80 or ece 
be eee 1981 800 000 EFFECT ON CURRENT BUDGET 
Booster Pumping Station to supply 1982 
Town of Ancaster from Hamilton DEBT CHARGES 
District W-H6. 1983 ; 
ANNUAL COSTS 
1984 


TOTAL 
1985 AND AFTER 


TOTAL 4 400 000 
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FUNCTION Water Works 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1980/84 CAPITAL BUDGET PROJECT NO. 28757 FILE NO. 823-20 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 41 


- PROJECT - CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND : 
CONSTRUCTION 2 200 000 
OTHER 


Trunk Watermain from Mud Street to 
Upper Ottawa St. - Construction 


To provide water to all lands 
above the escarpment and west 
of Paramount Drive. 


TOLD = =2=2 00200088 


330 000 
CMHC ____250 000 


TOTAL 580 000 
- MAP TO LOCATE PROJECT NET COST 4 620 000 


SUBSIDY M.0O.E. 
CONTRIBUTIONS 


Hamilton 


i 
fe 
eas 


< 

3 

< AMOUNT TO BE FINANCED: 

E REGIONAL W.R, 1 620 000 
cw PROPERTY OWNERS 
tye 


OTHER 


UPPE 


Sie WW cidtulhar aes, fOTRL OILY 


mee * 
STONE dye a te 
ROAD j 
ont oy ae 


3. DESCRIPTION 


5. CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 


19 80 1 580 000 
19 81 620 000 
19 82 
19 83 
19 84 


19 85 AND AFTER 
TOTAL 2 200 000 


EFFECT ON CURRENT BUDGET 


1200 mn diameter trunk main. 


DEBT CHARGES 


ANNUAL COSTS 


TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


4980/84 CAPITAL BUDGET PROJECT NO. 27703 FILE NO. 818-08 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 41 
4. PROJECT i 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Hwy. 53 trunk watermain from Upper 
Paradise Road to Southcote Road. LAND The existing well field used to 
- Construction CONSTRUCTION 1 349 000 


supply Ancaster has insufficient 


OTHER ee eee Capacity at Om Pern taste W; 
TOTAL 4 349 000 development and consequently the 
supply must be augmented from 
SUBSIDY M.O.E. 180 000 the Hamilton system. 

Ancaster CONTRIBUTIONS " 
ae TOTAL” 5280 0002s: 
2. MAP TO LOCATE PROJECT ; 
ee ASUS Slay NET COST eth AGEL (LOK) 


AMOUNT TO BE FINANCED: 


| 
| 
| 


REGIONAL W.R. i 169 900 
PROPERTY OWNERS 
OTHER 

TOTAL 1 169 000 


5. CASH FLOW 
O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION ee 1 349 000 

600 mm watermain - Hwy. 53 from Upper 19 81 7. EFFECT ON CURRENT BUDGET 
Paradise Rd. to Hamilton City Limits. 1982 

400 mm watermain - Hwy. 53 from Upper DEBT CHARGES fom 
Paradise Rd. to Southcote Road. ° 4.983 

400 mm watermain - Southcote Road from 4964 ANNUAL COSTS 

Hwy. 53 to Gray Court Drive. TOTAL a! 

300 mm watermain - Garth Street from 1985 AND AFTER 


Claudette Gate to Hwy. 53. TOTAL 1 349 000 
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REGIONAL MUNICIPALITY OF HANILTON-WENTWORTH FUNCTION Water Works 
oe 28719 es aa 
1980/84 CAPITAL BUDGET PROJECT NO. FILE NO, 816-12 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 41 
. PROJECT W.- CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Pumping Station W-H6A CONSTRUCTION 55 000 To increase capacity of 
Install electric motor on Pump #2 OTHER ey re eect he, Se electrically driven pumps 
OTL 55 000 to meet demand. 
SUBSIDY wk 
Hamilton CONTRIBUTIONS P ae 552 000 — 
TOTAL Beeruy 
2. MAP TO LOCATE PROJECT Crean Nil 
} / , L... ik All { s IM tt Cee a - 
ed zie | eee 
eset ae AMOUNT TO BE FINANCED: 
CHEF REGIONAL W.R. Nil 
cnunen ——--8% PROPERTY OWNERS 
(_}—P.s. W-H6A OTHER [ear a rte 
RES, W-HS | 4 TOTAL Nil 
pe : : 
4 Sate 5. CASH FLOW 
‘REGENT fn 5. CASH FLOW 


O.M.B. REQUIRED Not required 


She | bt GATE 


EXPENDITURES: 
PRIOR TO BUDGET 


55 000 
. DESCRIPTION No 2 
19 81 pe EFFECT ON CURRENT BUDGET 
: ? . 19 82 
To provide and install electric motor DEBT CHARGES 
on a pump which is now diesel driven. 19 83 
ANNUAL COSTS 
19 84 


TOTAL 
19 85 AND AFTER ak Neihart” 
TOTAL 55 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH EUNCERIGH water Houks 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 41 


- PROJECT « CAPITAL COST ESTIMATE 


Stone Church Road Watermain LAND Residential development 
Upper James St. to Upper Wellington CONSTRUCTION in east mountain area will 
Street ; OTHER Engineering overload the existing : 
watermains on Stone Church 
~- Engineering TOTAL = —___£"_Sit Road and Rymal Road by 
SUBSIDY 1980. 
Hamilton CONTRIBUTIONS 


MAP TO LOCATE PROJECT ; 


¥ 
CHIPMAN a nee a 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


z 
° 
e 
o 
ze 
=) 
J) 
w 
x 


- CASH FLOW 
O.M.B. REQUIRED Not required 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION 1920 


1981 
e EFF 
750 mm watermain on Stone Church Rd. CORE ae 


1982 
from Upper James Street to Upper 
° DEB 
Wellington St. 4983 T CHARGES 


eat ANNUAL COSTS 


1985 AND AFTER 
TOTAL 20 000 


TOTAL 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


Ancaster Industrial Park 


- Trunk Watermain - Construction 


Ancaster 


2. MAP TO LOCATE PROJECT 


: at 


3. DESCRIPTION 


$00 
4OOA mm Watermain - Hwy. No. 2 from 
Trinity Road to Hwy. No. 53. 


400 mm Watermain - Hwy. No. 53 from 
Hwy. No. 2 to Shaver Road. 


300 mm Watermain - Shaver. Road From 
Hwy. No. 53 to Hwy. No. 2 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


4. 


c 


FUNCTION 


CAPITAL COST ESTIMATE 


————— 


1985 AND AFTER 
TOTAL 


Water Works 


PROJECT NO. 27729A 
DEPT. /AGENCY Engineering 


LAND 
CONSTRUCTION 690 000 
OTHER 

TOTAL 690 000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL Nil 
NET COST ° 690 000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 580 000 
PROPERTY OWNERS 110 000 
OTHER 
TOTAL 690 000 
CASH FLOW 
O.N.B. REQUIRED 1979 
EXPENDITURES: 
PRIOR TO BUDGET 
1980 200 000 
1981 490 000 
1982 
1983 
1984 


690 900 


FILE NO. go1-15 
CAPITAL BUDGET 


NEED FOR PROJECT 


PAGE41 &52 


Trunk Feedermain to supply 
Phase I of proposed Industrial 
Park in Duffs corner 


area, 


aS 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 
ANNUAL COSTS 
TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTII FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 29720 FILE HO. 924242 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 41 


He LROUECE 


- CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER Engineering eee OOROC URE 


Woodward Ave. Treatment Plant - 


Treatment of backwash water 
Waste Water Treatment - Engineering 


is recommended to improve the 
quality to the wastewater ; 
discharged to Burlington Bay 
to meet Ministry of the 
Environment objectives for 
waste water discharged to a 
receiving waterbody. 


TOTAL 


SUBSIDY 


Hamilton CONTRIBUTIONS 


MAP TO ; 
: LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 60 000 
PROPERTY OWNERS 

OTHER 


. CASH FLOW 
O.M.B. REQUIRED Not required 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 
1983 
1984 
1985 AND AFTER 


3. DESCRIPTION 


7. EFFECT ON CURRENT BUDGET 


Installation of facilities to treat 


DEBT CHARGES 
back wash water. 


| ANNUAL COSTS 


| TOTAL 
TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


FUNCTION Water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 29763 FILE NO. 808-13 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 42 


- PROJECT - CAPITAL COST ESTIMATE 


NEED FOR PROJECT 


Hwy. 53 ~ Shaver's Road to Hamilton 
Drive and on Hamilton Drive from 
Hwy. 53 to Hwy. 2. 


LAND 
CONSTRUCTION 
OTHER - Engineering OOD 


To supply water to abutting 
lands and industrial devel- 
opment at Duff's Corner. 


tee ea! TOTAL 
- Engineering 


SUBSIDY 
CONTRIBUTIONS 


Ancaster 


ae 


- MAP TO LOCATE PROJECT NET COST 62 000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 62 000 
PROPERTY OWNERS 

OTHER 


5. CASH FLOW 


HAMILTON 


O.M.B. REQUIRED 1979 


EXPENDITURES: 
PRIOR TO BUDGET 


62 000 
3. DESCRIPTION 19 80 
19 81 
400 mm watermains 19 82 sede SARS NS NT AS 
19 83 DEBT CHARGES 
aa.S4 ANNUAL COSTS * 
1985 AND AFTER TOTAL 
TOTAL 


62 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


Stone Church Road Trunk Watermain 


from Garth Street to Upper Paradise 
Road. 


- Engineering 


Hamilton 


- MAP TO LOCATE PROJECT 


PAARAOISE 


. ae arte al 


4 GLEDE 
\—~Xe 
chen ere 
GLEMVALE DHIVE 
ROAD 
w 


GREYERIAR 


GRAYS TONE. 


- DESCRIPTION 


750 mm. 


from Garth Street to Upper Paradise 
Road. 


watermain on Stone Church Rd. 


FUNCTION 
PROJECT NO. 29765 


DEPT. /AGENCY Engineering 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER Engineering 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W-.R. 
PROPERTY OWNERS 

OTHER 


CASH FLOW 


O.M.B. REQUIRED Not required 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 

1981 

1982 

1983 

1984 


1985 AND AFTER 
TOTAL 


Water Works 


PAGED 9195 


FILE NO. 819-37 
CAPITAJ, BUDGET PAGE 42 


NEED_FOR PROJECT 


Residential development 
west of Upper Paradise 
Road will overload the 
existing 16" watermain 
on Stone Church Road by 
UGS. 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 
ANNUAL COSTS 


TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 29766 FILE NO.go9)_99 


DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 42 


- PROJECT 


4. CAPITAL COST ESTIMATE NEED FOR PROJECT 


LAND 
CONSTRUCTION 32 000 
OTHER 


Alma Street at Sydenham Road 


The proposed installation 
is required to correct 
deficiencies in the 
distribution network at 
the indicated location. 


-Watermain Installation. 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 32 000 
PROPERTY OWNERS 

OTHER 


ast | 5. CASH FLOW 
i Eas ae DUNC 
hi |. | | a ; O.M.B. REQUIRED Not required 
Sieve ik EXPENDITURES: 


PRIOR TO BUDGET 
3. DESCRIPTION 19 80 32 000 


1981 
150 mm watermain Gas EFFECT ON CURRENT BUDGET 
19 83 DEBT CHARGES 
a ANNUAL COSTS 
1985 AND AFTER 


TOTAL 


TOTAL 32 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1980/84 CAPITAL BUDGET 


PROJECT DETAIL 


PROJECT 


Pumping Station W-H1 
Station Expansion and Surge 
Protection. 


-Preliminary Engineering 


Hamilton 


3. 


MAP TO LOCATE PROJECT 


DESCRIPTION 


Preliminary engineering for 
building expansion for 4 pumps 
plus new surge protection 
equipment. 


CAPITAL COST ESTIMATE 


FUNCTION Water Works 


PROJECT NO. 29767 
DEPT./AGENCY Engineering 


LAND 
CONSTRUCTION 
OTHER Engineering 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


TOTAL 


CASH FLOW 


O.M.B. REQUIRED Not required 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 

19 81 
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FILE NO aa pene 
CAPITAL BUDGET PAGE 42 


6. NEED FOR PROJECT 


Preliminary engineering 
of proposed future 
expansion is required 
to determine if the 
addition of new surge 
protection equipment 
can be accommodated. 


49 82 Ts, EFFECT ON CURRENT BUDGET 


19 83 
49 84 


19 85 AND AFTER 
TOTAL 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 29768 


DEPT./AGENCY Engineering 


1. PROJECT ¢ 


4. CAPITAL COST ESTIMATE 


Pumping Station W-HO 
~Roof Repairs 


LAND 
CONSTRUCTION 65 000 
OTHER 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


Hamilton 


TOTAL 


2. MAP TO LOCATE PROJECT 
Ea OEE eh AA Aalto 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 65 000 
PROPERTY OWNERS 

OTHER 


5. CASH FLOW 


O.M.B. REQUIRED 1979 


EXPENDITURES: 
PUMPING STM. 
PRIOR TO BUDGET 
5 00 
DESCRIPTION. 19 80 65 000 
19 61 
Repair and replacement of 
: ads 19 82 
roofing on this existing 
pumping station. 19 83 
19 84 


1985 AND AFTER 
TOTAL . 65 000 


td, 


6. 


Le, 
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FILE NO. 816-37 
CAPITAL BUDGET PAGE: 


NEED FOR PROJECT 


The original roofing 
on the pumping station 
has deteriorated and 
and requires extensive 
repair to prevent 
damage to pumping 
equipment due to 
leakage. 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 
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FUNCTION Water Works 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


PROJECT NO. 27727A FILE NO. 913-27 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 42 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


ba, FROVECT: 


LAND 
CONSTRUCTION 320 000 
OTHER 


Local distribution watermain 
through Morden Neighbourhood 
to connect supply and reservoir. 
Cost to be recovered from the 
developer. 


Morden Neighbourhood Watermain. 


- Construction. 


TOTAL 320 000 


SUBSIDY 
CONTRIBUTIONS 


Dundas 


Reba’ BIE 
NET COST oe OUU ae 


MAP TO LOCATE PROJECT 


i) 


wer 
ner 


RES W-AOA | AMOUNT TO BE FINANCED: 

O =, REGIONAL —W.R. 320 000 
PROPERTY OWNERS . 
OTHER 


aaa TOTAL 320 000 


NEIGHBOURHOOD 
' 


“oe 


oo | 
= melee a 
¥ poh as 


5. CASH FLOW 
O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 120 000 
19 84 | 200 000 
19 82 

1983 
4984 


3. DESCRIPTION 


7. EFFECT ON CURRENT BUDGET 


400 mm € 600 mm watermains to connect 
supply at Hwy. 99 to Res. W-AOA. 


DEBT CHARGES 


ANNUAL COSTS 


} TOTAL 


1985 AND AFTER 
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REGIONAL MUNICIPALITY OF MAMILTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 27817A Po Ett 818-13 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 43 


» PROJECT 4". CAPITAL COST ESTIMATE 


Reservoir W-AOA and feedermain. LAND 
7 CONSTRUCTION 1 500 000 
- Construction, OTHER 
TOTAL ect os 
SUBSIDY M.O.B, 300 000 
Dundas CONTRIBUTIONS SANGER: Neat ne tee Bee 
TOTAL 300 000 
- MAP TO ies iCT 
TO LOCATE PROJECT NET Cost 1 200 000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 1 200 000 
PROPERTY OWNERS 
OTHER 

TOTAL 1 200 000 


-« CASH FLOW 


O.M.B. REQUIRED 1979 


EXPENDITURES: 
PRIOR TO BUDGET 


19 80 500 000 
19 81 700 000 
19 82 
1983 
19 84 
1985 


3. DESCRIPTION 


13,640 m3 reservoir and 400 mm & 600 mm 
connecting watermain from Glenwood 
Heights area to Morden Neighbourhood 
in Dundas. 


AND AFTER ee Aer 
TOTAL 4 200 000 


6. NEED FOR PROJECT 


Reservoir Storage to satisfy 
requirements of Morden, Sobel 
and Turnbull Neighbourhoods 
as well as future supply for 
Glenwood Heights - Greensville 
distribution system, 


7. EFFECT ON CURRENT BUDGET 


DEBT CHARGES 
ANNUAL COSTS 


TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT ho. 20753 FILE NO. 816-05 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 43 


PROJECT 4. CAPITAL COST ESTIMATE 6. NLED FOR PROJECT 


Pumping Station W-H8A - generator f LAND Standby power is required to 
CONSTRUCTION ensure continuous pumpage into 
OTHER District H8 during power failure. 


SUBSIDY 
Stoney Creek CONTRIBUTIONS 


TOTAL 
2. MAP TO LOCATE PROJECT 


Tl 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


22, tS 5. CASH FLOW 
4 RESERVOIR oe ae ; 


O.M.B. REQUIRED 1980 


TOTAL 


EXPENDITURES: 
PRIOR TO BUDGET 


. DESCRIPTION 1980 


Generator set to supply standby power 1981 
to drive 2 pumps rated at 130 L/sec. . 1982 


and 40 m T.D.H. 1983 DEBT CHARGES 
1984 ANNUAL COSTS 


5 TAL 
1985 AND AFTER be 
TOTAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


3. 


Montgomery Drive - Old Dundas Road 
to Eleanor Road 


- Watermain Construction 


Ancaster 


MAP TO LOCATE PROJECT 


DESCRIPTION 


200 mm watermain 


PROJECT NO, 29762 FILE NO. 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 43 


CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
CONSTRUCTION 36 000 


Existing development in 
OTHER 


— Ancaster Heights is serviced’ 

TOTAL 36 000 via a single 150 mm watermain. 
This watermain will increase 
the reliability of supply 

ee to this district and reduce 

TOTAL i the possibility of disruption 
of service due to watermain 
rupture. 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


- CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 
19 81 

7. __ EFFECT ON CURRENT BUDGET 
19 82 oan EERE memmmmeeeioe 
19 83 DEBT CHARGES 
19 84 


ANNUAL COSTS 
1985 AND AFTER ; TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


Waterdown Trunk Watermain 


-Engineering and land. 


Flamborough 


DESCRIPTION 


600 mm on York Road and Valley 
Road from Hopkins Court to 
Algonquin Avenue, 

400 mm on Algonquin Avenue and 
Hwy. 5 from south end of Algonquin 
Avenue to approximately 460 m west 
of Hwy. 6 


PROJECT NO. 50769 FILE NO. 993-33 


DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 20 000 
CONSTRUCTION 
OTHER - Engineering 90 000 =| 


To supply water to 
Flamborough tp allow 
new residential and 
TOTAL 110 000 industrial development 
as well as upgrading 
the supply to existing 
—— Se development to meet 
Nil present day standards. 


SUBSIDY 
CONTRIBUTIONS 


NET COST 110 900 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 110 000 
PROPERTY OWNERS 

OTHER 


ee 


TOTAL 110 000 


5. CASH FLOW 


O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 


19 81 . 
19 82 7. EFFECT ON CURRENT BUDGET 


19 83 DEBT CHARGES 13 371 
19 84 


ANNUAL COSTS 


1985 AND AFTER TOTAL Vey By 


TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 28754A FILE No, 818-35 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 43 


- PROJECT - CAPITAL COST ESTIMATE - NEED FOR PROJECT 


Stone Church Road Trunk Watermain LAND Residential development 
Upper James St. to 213 m east of CONSTRUCTION 430 000 in east mountain area 
Upper Wellington Street. OTHER will overload the 
430 000 existing watermains on 
- Construction Stone Church Road and 
SUBSIDY 190 000 Rymal Road by 1980. 
Hamilton — CONTRIBUTIONS 


100 000 
- MAP TO LOCATE PROJECT 


NET COST ___330 000 __ 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 330 000 
PROPERTY OWNERS 

OTHER 


330 000 


- CASH FLOW 
O.H.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 430 000 


19 81 
750 mm. watermain on Stone Church 
Road from Upper James St. to Upper 19 62 
Wellington St. 19 93 


DESCRIPTION 
EFFECT ON CURRENT BUDGET 


DEBT CHARGES 40 112 


ANNUAL COSTS 
i9 84 


1985 AND AFTER 


TOTAL 40 112 


TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTIH FUNCTION Water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 29755 FILE NO. 816-24 
DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 43 


PROJECT CAPITAL COST ESTIMATE 
peters eee A Ne NY 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER - Engineering Bea 0 0008 F 


P.S. W-HSA: 


Installation of Pump #3 The installation of this 
pump will coincide with 
the completion of the 
trunk watermain above 
the escarpment thereby 
providing sufficient 
firm pumping capacity 
for District W-H5. 
Presently, the maximum 
day demand for this 
District exceeds the 
firm pumping capacity. 


- Engineering 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


Hamilton 


MAP TO LOCATE PROJECT 
OO 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL wW.R, 30 000 
PROPERTY OWNERS 

OTHER 


TOTAL 


CASH FLOW 


O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


19 80 30 000 
19 81 


19 82 


DESCRIPTION 


7. EFFECT ON CURRENT BUDGET 


Pump 875 L/Sec. 


DEBT CHARGES 3. 647 
19 83 
a ANNUAL COSTS N/A __ 
19 8 
ToraL  _3 647 _ 


1985 AND AFTER 


TOTAL 30 000 


PAGE 206 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTII | FUNCTION Water Works 


1980/84 CAPITAL BUDGET PROJECT NO, 26716 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 44 


—_——_—_. 


1. PROJECT . 4. CAPITAL COST ESTIMATE G6. NEED FOR PROJECT 


Eastern Water Treatment Plant LAND 220 000 To assure that the Region 
CONSTRUCTION has vacant land to 
OTHER 


-Land Acquisition. Se eS 


TOTAL 220 000 


construct a water treat- 
ment plant early in the 
21st century. 


SUBSIDY 
CONTRIBUTIONS 


Stoney Creek 


NET COST 220 000 


———————————= 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 220 000 
PROPERTY OWNERS 

OTHER 


——————— 


TOTAL 220 000 


CASH FLOW 


O.H.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 220 000 
1981 
1982 
1983 
1984 
1985 


DESCRIPTION 


ie EFFECT ON CURRENT BUDGET 


Land for future water treatment 
plant. 


DEBT CHARGES 26 741 


ANNUAL COSTS 
TOTAL 26 741 


AND AFTER 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 29720-A FILE WO. 823-12 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 44 


- PROJECT : - NEED FOR PROJECT 


LAND 
Woodward Avenue Treatment Plant - CONSTRUCTION 2 500 000 To reduce the discharge of 


Waste Water Treatment - Construction OTHER solids from the backwash 


TOTAL 2-500 000 water now discharged to the 


Red Hill Creek 
SUBSIDY 370 000 
Hamilton CONTRIBUTIONS 


370 000 


.__MAP TO LOCATE PROJECT eeeCOaT 2 130 000 


AMOUNT TO BE FINANCED: 

REGIONAL W.R,. 2 130 000 
PROPERTY OWNERS 

OTHER 


TOTAL 2 130 000 


CASH FLOW 


O.H.B. REQUIRED 1980 


PyweinGg STN j 
; s EXPENDITURES: 
\ ; PRIOR TO BUDGET 


3. DESCRIPTION 1980 | 500 000 


—<—______ 


1981 1 500 000 - EFFECT ON CURRENT BUDGET 


Installation of facilities to treat 1982 500 000 


DEBT CHARGE 258 902 
back wash water. 4983 S Soe 


ANNUAL COSTS 75 000 
TOTAL 333 902° 


1984 


1985 AND AFTER 
. TOTAL 2 500 000 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


« PROJECT 


Stone Church Road Trunk Watermain 
from Garth Street to Upper Paradise 
Road. 


- Construction 


Hamilton 


2. MAP TO LOCATE PROJECT 


=z 
s INL Op, 
Wxetes 


GLEN 


GLENVALE OHIVE 


pa maoise 


DESCRIPTION 


750 mm watermain on Stone Church 
Road from Garth St. to Upper 
Paradise Road. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


FUNCTION Water Works» 
PROJECT NO. 29765A 


DEPT. /AGENCYEngineering 


4, 


CAPITAL COST ESTIMATE 6. 
LAND 
CONSTRUCTION 390 000 
OTHER Jase ne 9 rare ened 
OWA lee oO OOO eas 
SUBSIDY 60 000 
CONTRIBUTIONS alle 
TOTAL 60 000 
NET COST 330 000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


330 000 


TOTAL 330 000 


- CASH FLOW 


O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


19 80 390 000 


208 


PAGE 


FILE NO.819-37 


CAPITAL BUDGET PAGE 44 


NEED FOR PROJECT 


Residential development 
west of Upper Paradise 
Road will overload the 
existing 400 mm main on 
Stone Church Road by 1981. 


19 81 
19 82 
19 83 
19 84 
1985 AND AFTER 


iis 


TOTAL 390 000 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 4O 112 


ANNUAL COSTS 
TOTAL 


PAGEMEZCY 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH Water Works 


FUNCTION 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 20727 FILE NO. 816-15 
DEPT. /AGENCY &Eng-neering CAPITAL BUDGET PAGE 44 


1. PROJECT 


« CAPITAL COST ESTIMATE ‘6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER - Engineering 40 000 


TOTAL 


Pumping Station W-Fl - (Reconstruction) 


The existing station does not 
Engineering 


meet present day standards 
both in capacity and 
reliability. 

SUBSIDY 
CONTRIBUTIONS 


Flamborough 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 40 000 
PROPERTY OWNERS 

OTHER 


TOTAL 


5. CASH FLOW 


wawerow $7 


O.M.B. REQUIRED 1980 


EXPENDITURES: | 
PRIOR TO BUDGET 


DESCRIPTION AN 20 000 ae 
19 81 20 000 
i i i 7. EFFECT ON CURRENT BUDGET 
Pumping Station with 2 pumps rated 49 82 
e 225 pisces and 1 pump at 40 L/sec. Aone DEBT CHARGES 4u 862 
plus stand-by power. Se 
4984 ANNUAL COSTS ci NEG yes 
" 4 862 
1985 AND AFTER TOTAL pre 


TOTAL 40 000 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


Interconnection across Stoney Creek 
- Hamilton Boundary 


Stoney Creek 


- MAP TO LOCATE PROJECT 


— ¢ 
ens i} 
mie 


2 


a) 
g 


Laie 


oe —? ald CALOR 
Ji 


Se 
— 
' 
{ 


- DESCRIPTION 


Neil Ave. at City Limits 
Orlando Rd. at Alpine Ave. 
Calvert Ave. at Alpine Ave. 
Meadowvale Ave. at City Limits 
Lawrence Ave. at City Limits 
Riverdale Dr. at Hwy. #8 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


y 


- CAPITAL COST ESTIMATE 


LAND 


CONSTRUCTION 


OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 


OTHER 


- CASII FLOW 
O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 


19 80 
19 81 
19 82 
19 83 
19 84 
19 85 


PROJECT NO. 
DEPT. /AGENCY 
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Water Works 
20732 FILE NO. 813-21 


Engineering CAPITAL BUDGET PAGE 44 


6. NEED FOR PROJECT 


80 0900 To eliminate dead end 
watermains and utilize the 
80 000 existing network to its full 
— extent. 
Nil 
80 000 
80 000, 
80 000 
80 000 Sen a 


7. EFFECT ON CURRENT BUDGET 


DEBT CHARGES ey 


ANNUAL COSTS 


TOTAL one? 


80 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


P.S. W-H11 - Installation of 
Pump #3 and replacement of 
Pump #2 


Dundas 


- MAP TO LOCATE PROJECT 


NAN 
ye LY 


S, 
Xe woh 
Sy 
s We 


« DESCRIPTION 


2 pumps rated at 
82.5 L/Sec. @ 20 m T-D.H. 


FUNCTION Water Works 
PROJECT NO. 20753 


DEPT. /AGENCY Engineering 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


TOTAL 


CASH FLOW 


O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 

1981 

1982 

1983 

1984 


1985 AND AFTER 


TOTAL _46 000 


PAGE 211 


FILE NO.816-27 
CAPITAL BUDGET PAGE 44 


6. _NEED FOR PROJECT 


The maximum day consumption 
for the Town of Dundas 
exceeds the firm pumping 
capacity of this station 
presently, there are two 
pumps rated at 825 L/Sec. 
and 52.5 L/Sec., respectivelh 
with space for a third 
pump. A study undertaken 
in 1975 recommended the 
replacement of the 

52.5 L/Sec. pump with an 
825 L/Sec. pump and 
installation of a third 
pump rated at 825 L/Sec. 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 5 594 
aa OCUms 


9 591 


ANNUAL COS'rS 


TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 2075) FILE NO. 816-26 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 45 


- PROJECT - CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND : To supply water to 
P.S. W-H16 CONSTRUCTION Flamborough to allow 
new residential and 
-Engineering and Land THEE industrial development 
as well’ as upgrading 
SUBS1DY the supply to existing 


- development to meet 
Flamborough CONTRIBUTIONS present day standards. 


MAP TO LOCATE PROJECT 


we 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


5. CASH FLOW 


O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


80 
- DESCRIPTION af 
1981 


Pumping station to be ultimately 
equipped with 4 pumps rated at 1982 
105 L/sec. and 140 m T.D.H. 


° EFFECT ON CURRENT BUDGET 


1983 DEBT CHARGES 8 509 | 


Initial pump installation will 1984 ATT aR 
consist of 2 pumps at 53 L/sec. and 


1985 AND AFTER ~ TOTAL 
150 m T.D.H. “ante S 
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Water Works 


REGIONAL MUNICIPALITY OF HAMLLTON-WENTWORTH FUNCTION 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 20763 FILFE NO. 802-31 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 45 


1. PROJECT CAPITAL COST ESTIMATE 6. NELD FOR PROJECT 
Ae NUE ee OBOE CUES) ce CASS LS UU 


LAND 
CONSTRUCTION 135 000 
OTHER 


Burton Street from Victoria Avenue 
to Wentworth Street. 


The proposed watermain 

will increase the delivery 
of water to the Wentworth 
Street Industrial area 

and thereby correct the 

fire protection deficiency © 
that now exists. The instal- 
lation will be undertaken in 
conjunction with proposed 
sewer and road reconstruc- ; 
tion. 


135 000 


SUBSIDY 


Hamilton CONTRIBUTIONS 


Nil 


MAP TO LOCATE PROJECT 


\ 
© 


NET COST 135 000 


—_—_—_— 
ll := 


| 
| 


CHEEVERS $7 || 


2s 


OOuGLAS ST. 


AMOUNT TO BE FINANCED: 


ave 


MARS 


mire REGIONAL W.R. 135 000 
Here staves lon iw PROPERTY OWNERS 
Saab fie I Se OTHER em ee 


TOTAL 135 000 


ROSEMARY Ave 
= (PRIVATE) 


ul €RRA Cor JA AVE. 


CASH FLOW 


CANADIAN 
WESTINGHOUSE 
co. LTo. 


WOODLANDS | | pee 


O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
ESO 135 000 
19 81 
19 82 
19 83 


MATTHEWS 
AWE. 

Ever 7, 
AN To 


- _DESCRIPTION 


Us EFFECT ON CURRENT BUDGET 


a 


300 mm watermain on Burton Street 
from Victoria Avenue to Wentworth 
Street. 


DEBT CHARGES 16 409 __ 


19 8h 


ANNUAL COSTS 
19 85 AND AFTER 


TOTAL 16 409 


TOTAL 135 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTIHI 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


T. H. € B (Dundas) - Little John Rd. 
to Hillside Avenue 


-Watermain Installation. 


Dundas 


MAP TO LOCATE PROJECT 
I 


a -_ Le 
‘eC “Ay AS 


at oy as \ . 


DESCRIPTION 


300 mm watermain on T. H. €& B. 
right-of-way from Little John Rd. 
to Hillside Ave. plus 150 mm and 
200 mm cross connections to various 
existing dead-end watermains. 


4. CAPITAL COST ESTIMATE 
Se EES UII 


REGIONAL W.R. 75 000 
- PROPERTY OWNERS 
OTHER Se 
TOTAL 75 000 
3. 


5. CASH FLOW 


FUNCTION Water Works 


PROJECT NO. 9764 FILE NO. 820-06 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 45 


NEED FOR PROJECT 


LAND 10 000 The proposed installation 
CONSTRUCT ION 65 000 will provide additional 
OTHER ee capacity in the discharge. 
TOTAL 75 000 mains from Pumping Station 
W-H11 in conjunction with 
SUBSIDY installation of additional 
CONTRIBUTIONS pumping capacity. ft will 
. Nil also eliminate long dead- 
CO end mains on Little John 
NET COST 75 000 Road and Tweedsmuir Avenue. 


AMOUNT TO BE FINANCED: 


O.M.B. REQUIRED 1980 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 20 000 
1981 55 000 
19 82 

19 83 

19 84 


1985 AND AFTER 
TOTAL 75 000 


EFFECT ON CURRENT BUDGET 
a EL 


SLAG 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


ero. @ 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
4980/84 CAPITAL BUDGET PROJECT NO. 21750 FILE NO. 
PROJECT DETAIL DEPT . /AGENCY Engineering CAPITAL BUDGET PAGE 45 


.__ PROJECT . CAPITAL COST ESTIMATE . NEED FOR PROJECT 


LAND 
Pumping Station W-H18 CONSTRUCTION 200 000 To ensure continuous supply 
, OTHER to District W-HJ8 (Ancaster) 
- Standby Generator 200 000 during power failures. 


SUBSIDY M.0.E. 30 000 
Ancaster CONTRIBUTIONS 


30 000 __ 


MAP TO LOCATE PROJECT NET COST 170 000 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 170 000 
PROPERTY OWNERS 

OTHER. 


170 000 


5. CASH FLOW 
O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION 19.80 200 000 
19 841 
. EFFECT ON CURRENT BUDGET 
750 kw diesel generator 19 82 a NS SA 


4983 DEBT CHARGES —_20_-664 


19 8 ANNUAL COSTS 15. 000 


1985 AND AFTER — TOTAL 35 664 
TOTAL 9909 Q00 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTIHI FUNCTION Water Works 


1980/84 CAPITAL BUDGET PROJECT NO. 21751 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 45 


- PROJECT - CAPITAL COST ESTIMATE - NEED FOR PROJECT 


District W-H4 Trunk Watermain LAND The existing distribution 
CONSTRUCTION 650 000 network between King Street 

- Pumping Station W-H4 to Gray's Road. OTHER and the escarpment cannot 

supply adequate pressure 


TOTAL oe for all operating conditions. 


SUBSIDY 
CONTRIBUTIONS 


Nil 


.__MAP 
AP_TO LOCATE PROJECT a AE 650 000 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 650 000 
PROPERTY OWNERS 

OTHER 


TOTAL 650 000 


- CASH FLOW 
O.M.B. REQUIRED 


EXPENDITURES: 

PRIOR TO BUDGET 

19 80 350 000 
19 81 300 000 


- DESCRIPTION 


5 EFFECT ON CURRENT BUDGET 


400 mm wtaremain along T. H. & B. 19 82 


© a =, (e C 
Right on way from Greenhill Avenue 19 83 DEBT CHARGES 79 008 
to Gray's Road. 79 008 _ 


ioe ANNUAL COSTS 


19 85 AND AFTER TOTAL 79 008 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTHI FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 29763A FILE NO. 808-13 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE45&52 


EE ROUEON - CAPITAL COST ESTIMATE -__NEED FOR PROJECT 


Hwy. 53 - Shaver's Road to LAND 
Hamilton Drive and Hamilton Drive CONSTRUCTION 634 000 To supply water to 
from Hwy. #53 to Hwy. #2. OTHER ee ene ee abutting lands and industrial 
634 000 development at Duff's Corner. 
- Construction 
SUBSIDY 
Ancaster CONTRIBUTIONS 


MAP TO LOCATE PROJECT 


NET COST 634 000 


AMOUNT TO BE FINANCED: 

REGIONAL 534 000 
PROPERTY OWNERS 100 000 
OTHER 


TOTAL 634 000 


CASH FLOW 


O.M.B. REQUIRED 1981 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION aa 
19 81 234 000 
400 mm watermains 19 82 400 000 
19 83 DEBT CHARGES 64 908 
19 84 


Us EFFECT ON CURRENT BUDGET 


ANNUAL COSTS 


19 85 AND AFTER edly eee em TOTAL 64 908 
TOTAL 634 000 ae 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 21784 FILE NO. 
PROJECT DETAIL 2 DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 46 


- PROJECT - CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND ‘ : 
Cameron Ave. and McKay Road The proposed installation 
: CONSTRUCTION 166 000 BECP a 


é will reinforce the 
OTHER ——_—_—————- distribution network in 
166 000 eastern Dundas and provide 
additional capacity to 
supply the proposed Pumping 
Station W-H16 which will 
Nil service Flamborough. 


NET COST ___ 166 000 


-Watermain Installation 


SUBSIDY 
CONTRIBUTIONS 


MAP TO LOCATE PROJECT 


MARTINGROVE 


< 
i 4 
z 
a 
a 
ef 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 166 000 
PROPERTY OWNERS 

OTHER 


166 000 


- CASH FLOW 


Beige? O.M.B. REQUIRED 1981 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION ee 
1981 166 000 


te EFFECT ON CURRENT BUDGET 
300 mm watermain on Cameron Ave. 1982 Seal ie 


from York Road to McKay Road and 1983 DEBT CHARGES Omer 7, 
on McKay Road from Cameron Avenue Srp ae 
to York Road. . Pia ANNUAL COSTS 


1985 AND AFTER TOTAL 20 177 


aE 166-000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


Pumping Station W-F1 (Reconstruction) 
- Construction : 


Flamborough 


MAP TO LOCATE PROJECT 


AN Ayiguenen so nt) ' CONEESS ON 
as ——— 


Pane sio€ DFE a 


sauwnTOm $7. 


youn 3F et 


youn st 
a TUT |e URES eae eee A IL Ale = 


3. DESCRIPTION 


Pumping Station with 2 pumps @ 225 L/sec. 
and 1 pump @ 40 L/sec. plus standby 
power. 


CAPITAL COST 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY M.0O.E. 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FI 
REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


CASH FLOW 
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FUNCTION Water Works 
PROJECT NO. , 20727 A FILE NO. 816-15 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 46 


ESTIMATE - NEED FOR PROJECT 


400 000 The existing pumping station 
does not meet present day 
400 000 standards both in capacity 


TOTAL and reliability. 


60 000 


TOTAL _____60 000 __ 
340 000 


NANCED: 
340 000 


340 000 


O.M.B. REQUIRED 1981 


EXPENDITURES: 


PRIOR TO BUDGET 


19 80 
19 81 
19 82 
19 83 
19 84 


19 85 AND AFTER 


200 000 


2090 000 
DEBT CHARGES 


ANNUAL COSTS 
TOTAL 
TOTAL 400 000 
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REGIONAL MUNICIPALITY OF HAMNILTON-WENTWCRTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 91752. Fiie NO. = 804502 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 46 


- PROJECT - CAPITAL COST ESTIMATE 6. WEED FOR PROJECT 


LAND 


Way : : CONSTRUCTION To supply water to reservoir 
DeWitt Road from Hwy. #8 to Barton St. BTIER. Engineering sy a TER a nia Seu e 
Trunk Watermain ace 


-Engineering TOTAL pee seen 0 O00.) 


SUBSIDY 
CONTRIBUTIONS 


Stoney Creek 


TOTAL Nil 


- MAP TO LOCATE PROJECT NET Cost 50 000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 50 000 
PROPERTY OWNERS 

OTHER 


. CASH FLOW 


O.M.B. REQUIRED  , 1981 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION 


1980 


ATE at 50000 
1982 . | | 

1983 - - 

1984 


hs EFFECT ON CURRENT BUDGET 


600 mm diameter trunk watermain’ 


DEBT CHARGES -6 078 


ANNUAL COSTS 


TOTAL 6 078 
1985 AND AFTER 


TOTAL, 50 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 20750A FILE NO. g93-33 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 45852 


1. PROJECT ° 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
ee Ee NE ANIM, EEE ASS NO ENC IT 


Waterdown Trunk Watermain LAND To supply water to 
CONSTRUCTION 4 900 000 Flamborough to allow 
OTHER new residential and 
industrial development 
: TOTAL 1 900 000 
-Construction ia 


as well as upgrading the 
supply to existing 
development to meet 
present day standards. 


SUBSIDY M.O.E. 300 000 


Flamborough CONTRIBUTIONS 


——— 


TOTAL 300 000 
NET COST 1 600 000 __ 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 


REGIONAL i 400 000 
PROPERTY OWNERS 200 000 
OTHER 


Seater ery eens Seegoeseonege ee 


TOTAL 1 600 000 


5. CASH FLOW 


O.M.B. REQUIRED 1981 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 


DESCRIPTION 


1981 100 000 
1982 1 800 000 
1983 
1984 
1985 


600 mm on York Road and Valley Road 
from Hopkins Court to Algonquin Ave. 
400 mm on Algonquin Ave. and Hwy. 5 
from south end of Algonquin Ave. to 
approx. 460 m west of Hwy. 6. 


7. EFFECT ON CURRENT BUDGET 
eR A NI MEE UE) IY 


_ DEBT CHARGES — 470 170 


ANNUAL COSTS 
- TOTAL 170 170 


AND AFTER 


LAGE e222, 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water ucrke 
1980/84 CAPITAL BUDGET ASESESS STU SO yiiat FILE HO. 916-26 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 46 


- PROJECT 4. CAPITAL COST ESTIMATE 


NEED FOR PROJECT 


P.S. W-H16 LAND To supply water to 
CONSTRUCTION - 850 000 Flamborough to allow 
-~Construction OTHER new residential and 


ee 


TODA eee On OOOnmE 


SUBSIDY M.0.E. 120 000 
CONTRIBUTIONS 


industrial development 
as well as upgrading the 
supply to existing 
development to meet 
present day standards. 


Flamborough 


TOTAL 120 000 
NE COST ; 730 000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 730 000 
PROPERTY OWNERS 
OTHER 


TOTAL 730 000 


5. CASH FLOW 
O.M.B. REQUIRED 1981 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 


DESCRIPTION 
19 81 350 000 


Pumping station to be ultimately 
equipped with 4 pumps rated at 
105 L/sec. and 140 m T.D.H. 


Ue EFFECT ON RRE 
19 82 500 000 It CU NT BUDGET 


19 83 
19 84 


DEBT CHARGES 88 732 


Initial pump installation will 
consist of 2 pumps at 53 L/sec. and 
150 m T.D.H. 


ANNUAL COSTS 
TOTAL 


1985 AND AFTER 88 732 


TOTAL 850 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAILL 


PROJECT 
King Street (Dundas) 


-Watermain installation. 


Dundas 


MAP TO LOCATE PROJECT 
Ve 


bea 
a 
oe 


a 


2 “a 
i.) CAIRNS 
DONALO 
=a 
Ave. 
SPENCER 
Ave. 
UNTER 
Pe a 


TREATMENT 
PLANT 


aAv NO INT) 
“JAW GYOINO) > 


SEWAGE 


ost KiNG zsh ie 


ORIVE 


v- 


coores . 


DESCRIPTION 


400 mm watermain on 
East St. to Olympic 


King St. from 
Drive. 


Olympic Drive 
approx. 165 m 


300 mm watermain on 
from King Street to 
northerly. 


Je 


FUNCTION Water Works 
PROJECT NO. 94785 


DEPT./AGENCY Engineering 


CAPITAL COST ESTIMATE 
A NA 


LAND 
CONSTRUCTION 
OTHER 


245 000 
TOTAL Zi 000m 


SUBSIDY 
CONTRIBUTIONS 


Nil 


NET COST 245 000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


Ls 


TOTAL 245 000 


CASH FLOW 


O.M.B. REQUIRED 1981 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 

19 81 

19 82 

19 83 

19 84 

19 85 AND AFTER 


245 000 


223 


PAGE 


FILE NO. 
CAPITAL BUDGET PAGE 46 


NEED FOR PROJECT 


This installation will 
reinforce the District H11l 
network in conjunction 

with the Flamborough water 
supply project. ‘The 
proposed installation will 
also become the discharge 
main for the future Pumping 
Station W-H1LI1A which will 
be constructed at the north 
west corner of Olympic Dr. 
and King St. 


Uo EFFECT ON CURRENT BUDGET 
Cr coc A EME AIT 


DEBT CHARGES 29 780 


ANNUAL COSTS 


TOTAL ZIBISO 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH Une TION gama ter Works 
1980/84 CAPITAL BUDGET PROJECT NO.29755A FILE NO. 816-24 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 47 
- PROJECT - CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
P.S. W-HSA: Installation of LAND _ The installation of this 
Pump #3 CONSTRUCTION 430 000 pump will coincide with 
OTHER na the completion of the 
- Construction TOTAL 430 000 trunk watermain above 
the escarpment thereby 
SUBSIDY M.O.E. 80 000 providing sufficient 
Hamilton CONTRIBUTIONS firm pumping capacity 
oueoe pr eee ee 
5 esently, x 
TE PRET Le NET COST 350 000 day demand for this 


District exceeds the 
firm pumping capacity. 


\ ‘ 
‘ 
‘ 
‘ 

eyncines 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 350 000 
PROPERTY OWNERS 

OTHER 


TOTAL 350 000 


;. CASH FLOW 
O.M.B. REQUIRED 1982 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 a 


DESCRIPTION 
19 81 


19 82 200 000 

3 DEBT CHARGES 
19 83 230 000 “12 54s 
ANNUAL COSTS 


7. EFFECT ON CURRENT BUDGET 
-Pump 875 L/Sec. 


19 84 


19 85 AND AFTER 
TOTAL 430 000 


TOTAL, 42 543 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 21780 FILE NO. g08-14 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPLTAL BUDGET PAGE 47 


PROJECT ; CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Hwy. 53 - 107 m west of Southcote Rd. LAND Phase II of improvements 
to Fiddler's Green Road and on CONSTRUCTION to Ancaster distribution 


Fiddler's Green Rd. from Hwy. 53 OTHER Engineering Die peeiie io 
i Court. rom Hamilton network. 
to Cumming Cour any 


SUBSIDY 


Se Ancaster CONTRIBUTIONS 


MAP TO LOCATE FROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


CASH FLOW 
O.M.B. REQUIRED 1982 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 
19 81 

400 mm watermain 19 82 


49 83 DEBT CHARGES Gt 


- _DESCRIPTION 


: EFFECT ON CURRENT BUDGET 


Bu 
19 ANNUAL COSTS 


19 85 AND AFTER - TOTAL 3 647 
OTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


PROJECT NO. 21783 FILE NO. 818-18 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 47 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Reservoir W-H18S - Ancaster. LAND The existing elevated 


CONSTRUCTION tanks located in Ancaster 
- Engineering OTHER Engineering 13050005 2 provide insufficient 
TOTAL 430 000 storage for the system 
Saree a requirements. Consequently, 
SUBSIDY ! additional storage is 
Ancaster CONTRIBUTIONS required to permit new 
: residential and industrial 
: TOTAL SE ea ae growth. 
NET COST 130 000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. - 130 000 
PROPERTY OWNERS 
OTHER as 

TOTAL 130 000 


5. CASH FLOW 


O.M.B. REQUIRED 1982 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 3 a 
1981 


1982 100 000 
DEBT CHARGES 15 802 
1983 30 000 Che ae sao 


1984 ANNUAL COSTS . 


TOTAL 15 802 


« DESCRIPTION 


7. EFFECT ON CURRENT BUDGE? 


34000 M2 ground storage reservoir 
to be located at site of P.S. W-H18. 


1985 AND AFTER 
TOTAL 130 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWCRTI FUNCTION Water Works 
4980/84 CAPITAL BUDGET PROJECT NO. = 22728 FILE NOE Gite 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 47 


PROJECT 4%. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND . 
NSTRUCT ION To supply water to reservoir 
DeWitt Road from Hwy. #8 to Barton St. ree WIG ple 


Trunk Watermain 
TOTAL 


SUBSIDY M.O.E. 
Stoney Creek CONTRIBUTIONS 


- Construction 


MAP TO LOCATE PROJECT 


tv. 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


- CASH FLOW 


O.M.B. REQUIRED 1982 


EXPENDITURES: 
PRIOR TO BUDGET 


80 
3. DESCRIPTION - 


81 - EFFECT ON CURRENT BUDGET 
82 80 000 


83 370 000 
84 


600 mm diameter trunk watermain 
DEBT CHARGES 46 189 _ 


ANNUAL COSTS 
TOTABY | Sere 


85 AND AFTER 
TOTAL 450 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


dee PROVECT 


Kelly St. Extension (across park) 
from Hamilton St. to Main St. 
Watermain and Land 


Flamborough 


- MAP TO LOCATE PROJECT 


HAMILTON ‘ST 


3. DESCRIPTION 


300 mm diameter trunk. watermain. 


FUNCTION Water Works 
PROJECT NO. 22733 FILE NO. 811-06 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 47 
4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 50 000 
CONSTRUCTION To reinforce the existing 
OTnEE system to permit full 
TOTAL 50 000. _—«{:« utilization of Pumping Station 
and reservoirs at Kelly St. 
SUBSIDY 
CONTRIBUTIONS 
TOTAL Nil 
NET COST 50 000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 50 000 
PROPERTY OWNERS 
OTHER 
TOTAL 50 000 
5. CASH FLOW 
O.M.B. REQUIRED 1982 
EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 7. EFFECT ON CURRENT BUDGET 
1982 50 000 
DEBT CHARGES 6 078 
1983 
: ANNUAL COSTS fee ee 
1984 
TOTAL 6 078 


1985 AND AFTER 
TOTAL 
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50 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 22735 FILE NO. 819-38 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 47 


- PROJECT . CAPITAL COST ESTIMATE . NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER Engineering 40 000 


Stone Church Road Trunk Watermain 
Upper Ottawa Street to Upper Gage 


Trunk watermains to be 
constructed in conjunction 
with Pumping Station W-H6B. 


-— Engineering TOTAL 40 000 


SUBSIDY 
CONTRIBUTIONS 


Hamilton 


- MAP TO LOCATE PROJECT 


ROWENA | 


NET COST 105000 


CRESCENT 


a 
x 
< 
+ 
. 
o 


¢.3. STERLIN 
SCHOOL 


QUEENSBURY 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 40 000 
PROPERTY OWNERS 

OTHER 


CASH FLOW 


O.M.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 
1983 
1984 
4985 AND AFTER 


- DESCRIPTION 


: EFFECT ON CURRENT BUDGET 
1200 mm. watermain on Stone Church Rd 


from Upper Ottawa St. to P.S. w-H6B 


DEBT CHARGES 4 862 


ANNUAL COSTS 


TOTAL 4 862 


900 mm watermain on Stone Church Rd. 


TOTAL 40 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTII FUNCTION Water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 22736 FILE NO. 816-28 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 48 


mESROVECT CAPITAL COST ESTIMATE 


1D 


NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER Engineering ee 03000 


Pumping Station W-H6B on Stone Church 


Demand created by new 
Road at Tunbridge Crescent 


development within 
District W-H6 is expected: 
to exceed firm pumping 
capacity of P.S. W-H6A 

by 1984. 


~ Engineering 


TOTAL 
SUBSIDY 
CONTRIBUTIONS 


Hamilton 


: < 
If : 
<a 

r 

(3 

° 


EENSBURY 


2. MAP TO LOCATE PROJECT 


EO 


ROWENA 
ct. 


QUAKEA 
re 


NET COST 70 000 


C.B STERLIN 
SCMOOL 


& 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


auan OF 


70 000 


RIDLEY 


GAGE AVE 


ROCHELLE 
AVE. 


| Lovin ve 


. CASH FLOW 


O.M.B. REQUIRED 1983 


RITA Av! 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 
1983 
1984 


- DESCRIPTION 


7. EFFECT ON CURRENT BUDGET 


2 pumps rated at 660 L/Sec. and 50 m 
TDH. Space will be provided for one 
additional pump. 


DEBT CHARGES poe 0un 


ANNUAL COSTS 


TOTAT amend 


1985 AND AFTER 
TOTAL 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTII 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


Hwy. 53 - 107 m West of Southcote Rd 
to Fiddler's Green Road and on 
Fiddler's Green Road from Hwy. #53 
to Cumming Court. 


- Construction 
Ancaster 


MAP TO LOCATE PROJECT 


f sas 


y OE Lb eh es ( 


rw 


Up 
q 
9 
& |. 
‘ 
VY} 
N 
N 


DESCRIPTION 


400 mm watermain - Hwy. #53 from 
Southcote Road to Fiddler's Green Rd 


CAPITAL COST ESTIMATE 
SE 


FUNCTION Water Works 


PROJECT NO. .91780A 


DEPT./AGENCY Engineering 


LAND 
CONSTRUCTION 
OTHER 5 


1 100 900 


rere areas’ 


TOTAL __1.100 000 


SUBSIDY 
CONTRIBUTIONS 


NET COST 1 100 900 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER ° 


41 900 000 
100 000 


——————$— ne 


TOTAL 1 100 000 


CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 

1981 

1982 as 
1983 
19 84 
41985 


500 000 
600 000 

AND AFTER 
TOTAL 4 400 000 
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FILE NO. 808-14 
CAPITAL BUDGET PAGE 48&52 


- NEED FOR PROJECT 


Phase II of improvements 
to Ancaster distribution 
system to supply water 
from Hamilton network. 


EFFECT ON CURRENT BUDGET 
A 


DEBT CHARGES 121 550 


ANNUAL COSTS 


TOTAL 121 550 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1980/84 CAPITAL BUDGET PROJECT NO. 217834 


PROJECT DETAIL 


- PROJECT CAPITAL COST ESTIMATE 
LAND 
CONSTRUCTION 2 000 000 
OTHER 


Reservoir W-H18S - Ancaster 


- Construction 
TOTAL 


SUBSIDY M.O.E. 
CONTRIBUTIONS 


Ancaster 


- MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 1 600 000 
PROPERTY OWNERS 

OTHER 


- CASH FLOW 


O.M.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 
1983 


- DESCRIPTION 


34000 M3 ground storage reservoir 
to be located at Pumping Station 
W-H18 site on Hwy. 53 will provide 
storage for Pressure District W-H18. 


1 000 000 
1984 41 090. 000 
1985 AND AFTER 


TOTAL 2 000 000 


DEPT . /AGENCY Engineering 
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FILE NO. g18-14 
CAPITAL BUDGET PAGE 48 


6. NEED FOR PROJECT 


The existing elevated 

tanks in Ancaster 

provide insufficient 

storage for the system 
requirements. Consequently, 
additional storage is 
required to permit new 
residential growth. 


7. EFFECT ON CURRENT BUDGET 


DEBT CHARGES _194 480 


ANNUAL COSTS 
TOTAL 194 480° 


PACE 9233 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


PROJECT NO. 23740 FILE NO. 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUNGET PAGE 48 


- PROJECT 


. CAPITAL COST ESTIMATE 6. NELD FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER - Engineering = 8070000 oy 


Communal Water Supply System, - 


Village of Linden with the 
Village of Linden 


population of 650 persons is 
presently served by private 
individual wells. The water 
quality and supply from the 
present wells is poor. 


Well drilling and system design. pe 


SUBSIDY 
CONTRIBUTIONS 


Flamborough 


MAP TO LOCATE PROJECT Coumund 1) Wat Sr SUPE gag 
—_——— recommended for servicing 


the existing development. 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 80 000 
PROPERTY OWNERS 

OTHER 


TOTAL 


CASH FLOW 


O.M.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 


DESCRIPTION 


Exploratory well drilling and 
“engineering design of communal 
water supply system. 


We EFFECT ON CURRENT BUDGET 
eT AN AIIM LEN 


1983 40 000 


1984 40 000 


1985 AND AFTER 


DEBT CHARGES 9 724 


ANNUAL COSTS 
TOTAL 


ee, 9 724 
TOTAL 80 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTII FUNCTION Water Works 


1980/84 CAPITAL BUDGET PROJECT NO. 23741 FILE NO. 


PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 48 


- PROJECT 


- CAPITAL COST ESTIMATE 


NEED FOR PROJECT 


Pumping Station W-H18 


LAND 
CONSTRUCTION 400 000 
OTHER 


To complete the development 

of this pumping station 

which will be capable of 
meeting the water requirements 
until 2000. 


- Installation of pump nos. 3 € 4, 


OTA et OOO OO RES 


SUBSIDY M.O.E. 70 000 
CONTRIBUTIONS 


Ancaster 
peren 810000 
NET COST 2 


- MAP TO LOCATE PROJECT 


‘ 
al 
rs 


328): 


‘ AMOUNT TO BE FINANCED: 

“e REGIONAL W.R. 330 000 
is PROPERTY OWNERS 

bs 


OTHER 


330 000 


5. CASH FLOW 


O.M.B. REQUIRED 1983 


EXPENDITURES: 

PRIOR TO BUDGET 

1980 

1981 

1982 

1983 200 000 
4984 200 000 


- DESCRIPTION 


EFFECT ON CURRENT BUDGET 


1 pump @ 260 L/sec. with 60 m T.D.H. 


: DEBT CHARGES 4O 112 
1 pump @ 130 L/sec. with 60 m T.D.H. ae? aaa 


ANNUAL COSTS 
TOTAL 


1985 AND AFTER 
TOTAL 400 000 


40 112 


PAGES 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 23742 FILE NO. 


DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 48 


1. PROJECT ss 


- CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Carlisle Elevated Water Reservoir. LAND ; 10 000 To supply the Village of 
c p CONSTRUCTION Carlisle. 
- Engineering and land. OTHER Engineering 30 000 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


Flamborough 


- MAP TO LOCATE PROJECT NET COST 40 000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 40 000 
PROPERTY OWNERS 

OTHER 


TOTAL 


« CASH FLOW 


O.M.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 
1983 
1984 


1985 AND AFTER 
TOTAL 


- DESCRIPTION 


3 7. EFFECT ON CURRENT BUDGET 
4000 m* elevated storage tank. ee 


DEBT CHARGES a he 


ANNUAL COSTS 


Tora, = 4 862 
40 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


Water Works 
PROJECT NO. 23743 


DEPT. /AGENCY Engineering 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT CAPITAL COST ESTIMATE 


LAND 
CONSTRUCT LON 
OTHER Engineering 40 000 | 


TOTAL 


Barton Street watermain. 


~DeWitt Road to Jones Road 


-Engineering 


SUBSIDY 
CONTRIBUTIONS 


Stoney Creek 


MAP TO LOCATE PROJE 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 40 000 
PROPERTY OWNERS 

OTHER 


ROAD 


TOTAL 


CASH FLOW 


= 
DEWITT 


, 


O.M.B. REQUIRED 1984 


EXPENDITURES; 
PRIOR TO BUDGET 
19 80 
19 81 
OEE 
19 83 
19 84 


AN ASS ie 


DESCRIPTION 
See IN 


750 mm trunk watermain. 


19 85 AND AFTER 
TOTAL 40 000 


FILE NO. 


PAGE 236 


CAPITAL BUDGET PAGE 49 


6. NEED FOR PROJECT 


The proposed watermain 
will be required to 
supply new industrial 
development east of 


Jones Road. 


ke 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


EFFECT: ON CURRENT BUDGET 


4 862 


FT 


__4 862 
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REGIONAL MUNICIPALITY OF HAMSLTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 23742 A FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 49 


ES ROUECT «CAPITAL COST ESTIMATE G6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 500 000 
OTHER 


Carlisle Elevated Water Reservoir. To supply the Village of 


Carlisle. 


— Construction 


ey 


500 000 


TOTAL 


SUBSIDY M.O.E. 70 000 
CONTRIBUTIONS CMHC 150 000 


TOTAL 220 000 
NET COST 280 000 __ 


Flamborough 


MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 280 000 
PROPERTY OWNERS 

OTHER 


= 


TOTAL 280 000 


+ CASH FLOW 
O.M.B. REQUIRED 1984 


EXPENDITURES: 
PRIOR TO BUDGET 
19 80 
19 81 
19 82 
19 83 


DESCRIPTION 


4000 oe 


te EFFECT ON CURRENT BUDGET 


elevated storage tank. 


DEBT CHARGES —_34_034_ 
84 
me Pinus ANNUAL COSTS 
1985 AND AFTER 200000 TOTAL 34 034 
TOTAL eS 


500 000 


REGIONAL MUNICIPALITY OF HANILTON-WENTWORTII 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT or 


Pumping Station W-Hl 


-Expansion and Installation of 
Pump #7. 


-Engineering 


Hamilton 


MAP TO LOCATE PROJECT 
Se ed 


DESCRIPTION 


-Building expansion suitable for 
4 pumps with one 2.6 m3/S 
pump. 


4, 
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a 


FUNCTION 
PROJECT NO. 93744 


Water Works 


FILE NO. 816-09 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 49 


CAPITAL COST ESTIMATE 
LAND 
CONSTRUCTION 
OTHER Engineering eee OO ROOOmm 
TOTAL 100 000 _ 
SUBSIDY 
CONTRIBUTIONS : 
TOTAL Nil 
NET COST 100 000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 100 000 
PROPERTY OWNERS 
OTHER 
TOTAL 100 000 
CASH FLOW 
O.N.B. REQUIRED 1984 
EXPENDITURES: 


PRIOR TO BUDGET 


19 80 
19 81 
19 82 
19 83 
129 84 
1985 


50 000 
AND AFTER 50 000 
TOTAL 100 000 


6. NEED FOR PROJECT 


Increased consumption 
resulting from new 
industrial and residential 
development will necessitate 
the adding pumping capacity 
at this station. 


Uc EFFECT’ ON CURRENT BUDGE 


DEBT CHARGES a 2S 


ANNUAL COSTS 
TOTAL 12 155 


ee 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 22736 A 
PROJECT DETALL DEPT./AGENCY Engineering 


« PROJECT « CAPITAL COST ESTIMATE 


Pumping Station W-H6B on Stone Church LAND 
Road at Tunbridge Crescent ae ee SO) 
THE 


- Construction TOTAL i 500 000 


SUBSIDY M.O.E. 200 000 
Hamilton CONTRIBUTIONS 


200 000 


D r : 
MAP TO LOCATE PROJECT NET COST 4 300 000 


w 

= A ¢ 

>] ie 

wi] fo x 
ree a 

z - 

a e 

« ie] 


QUEENSBURY 


ROWENA 


z 
) 
4 
w 
‘= 
“” 
o 
vu 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 1 300 000 
PROPERTY OWNERS 

OTHER 


auan of 


TOTAL 1 300 000 


OPER. 


ae 


seen 
) os O.M.B. REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 


TAYMALL ST. 


RITA AV’ 


DESCRIPTION BY 


19 81 


2 pumps rated at 660 L/Sec. and 50 m 19 82 
TDH. Space will be provided for one 
additional pump. 19 83 


19 gy 300 000 
4985 AND AFTER 
TOTAL 4 500 000 


FILE NO. 816-28 
CAPITAL BUDGET PAGE 


-« NEED FOR PROJECT 


Demand created by new 
development within 
District W-H6 is expected 
to exceed firm pumping 
capacity of P.S. W-H6A 

by 1984. 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 158 015 
ANNUAL COSTS abe es 
OTe 158 O15 
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FUNCTION Water Works 
PROJECT NO. 30000-E FILE NO. 
DEPT. /AGENCY Engineering 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1980/84 CAPITAL BUDGET 
PROJECT DETAIL’ 


CAPITAL BUDGET PAGES50&53 


SEROUVECT - CAPITAL COST ESTIMATE 


- NEED FOR PROJECT 


Suburban Watermains - 1980 LAND To provide service to partially 
CONSTRUCTION 400 000 | developed areas. 
OTHER 


400 000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


2. MAP TO LOCATE PROJECT 


NET COST See 000007 - 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 200 000 
PROPERTY OWNERS 200 000 
OTHER 


TOTAL 400 000 


5. CASH FLOW 
O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


1980 200 000 


1981 200 000 
1982 


1983 
1984 


3. DESCRIPTION 


7. |. EFFECT ON CURRENT BUDGET 


Local Watermains on Various streets 


to be approved by Council, DEBT CHARGES 


ANNUAL COSTS 


; TOTAL 
1985 AND AFTER 
TOTAL 400 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1980/84 CAPITAL BUDGET PROJECT NO. 39000-F FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE50&53 


Hee ROWECH - CAPITAL COST ESTIMATE - _NEED FOR PROJECT 


LAND ° ° 
Suburban watermains - 1981 . To provide service to 
CONSTRUCTION COE 0 partially developed areas. 


OTHER 


400 000 


SUBSIDY 
CONTRIBUTIONS 


NIL 
MAP TO LOCATE PROJECT 400 000 
So ET I EE 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 200 000 
PROPERTY OWNERS 200 000 


OTHER 


TOTAL 400 000 


CASH FLOW 
O.M.B. REQUIRED 1981 


EXPENDITURES: 
PRIOR TO BUDGET 


DESCRIPTION 1980 200 000 
1981 | 200 000 . EFFECT ON CURRENT BUDGET 


Local watermains on various streets 
to be approved by Council. 1982 
©. 4PP y DEBT CHARGES 


1983 


1984 
1985 AND AFTER 


ANNUAL COSTS 
TOTAL 
TOTAL 400 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1980/84 CAPITAL BUDGET PROJECT NO. 30000-G FILE NO. 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 50&53 


- PROJECT 4. CAPITAL COST ESTIMATE . NEED FOR PROJECT 


Suburban Watermains LAND To provide service to 
CONSTRUCTION 400 000 partially developed areas. 


ee OTHER 


TOTAL 400 00 


SUBSIDY 
CONTRIBUTIONS 


NIL 


. MAP TO LOCATE PROJECT meTeCOst. 400 000 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 200 000 
PROPERTY OWNERS 200 000 
OTHER 


400 000 


. CASH FLOW 
O.M.B. REQUIRED 1982 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 


3. DESCRIPTION 
° 5 Bee ; EFFECT ON CURRENT BUDGET 
Local watermains on various : 1982 paolonn 
streets to be approved by Council. DEBT CHARGES 
1983 200 000 


1984 


ANNUAL COSTS 


TOTAL 
1985 AND AFTER 
TOTAL 400 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


EROVECH 


Suburban Watermains - 1983 


MAP TO LOCATE PROJECT 


DESCRIPTION 


Local Watermains on Various streets 
to be approved by Council. 


PROJECT NO. 30000-H FILE NO. 
DEPT ./ACENCY (Eneineering CAPITAL BUDGET PAGE 50&53 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND To provide service to partially 
CONSTRUCT LON #00 000° ldeveloped areas! 


OTHER a 


an SON). 


SUBSIDY 
CONTRIBUTIONS 


NIL 
NET COST 400 000 __ 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 

PROPERTY OWNERS 

OTHER 


TOTAL 


CASH FLOW 


O.M.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 


1980 
1981 - EFFECT ON CURRENT BUDGET 


1982 DEBT CHARGES 
1983 200 000 


ANNUAL COSTS 
1984 200 000 


1985 AND AFTER 
TOTAL 400 000 


TOTAL 
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REGIONAL MUNICIPALITY OF HAMIL'TON-WENTWORTH FUNCTION Water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


Suburban Watermains - 1984 


MAP TO LOCATE PROJECT 
To oreo 


We 


3. DESCRIPTION 


Local Watermains on Various streets 
to be approved by Council. 


". CAPITAL COST ESTIMATE - NEED FOR PROJECT 
a ee Se 


PROJECT NO. 30000-1 FILE NO. 
DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 50653 


LAND 
CONSTRUCTION 400 000 
OTHER 


400 000 


To provide service to partially 
developed areas. 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 200 000 
PROPERTY OWNERS 200 000 
OTHER 


-_——— 


TOTAL 400 000 


CASH FLOW 


O.M.B. REQUIRED 1984 


EXPENDITURES: 
PRIOR TO BUDGET 


1980 
1981 
1982 
1983 


- EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
1984 . 200 000 


1985 


TOTAL 


AND AFTER 200 000 
TOTAL G00 000 
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RUGLONAL NUNICIPALITY OF WANILTON-WENTWORTH FUNCTION Water Works 
1960/04 CAPITAL DUDGET PROJECT NO, 2881L0L VILE NO, 
PROJECT DETALL DEPT. /AGENCY Engineering CAPITAL BDUDCET PAGE 54 


PROJECT 4. CAPITAL COST ESTIMATE 
eM a NN BOL AMAT 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 984 , 000 


OTHER 
TOTAL 984,000 


SUBSIDY N.T.C. 
CONTRIBUTIONS 


Rated Watermains and Minor 
Improvements 


See item 28810-N 


— Owner's Portion 1977-78 


2. AP TO LOCATE PROJECT NET cost 


984 ,000 
not OU Lea 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 984,000 
PROPERTY OWNERS ° 

OTHER TR. 


ren 


TOTAL 984,000 


5S. CASH FLOW 


O.N.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 
3. DESCRIPTION 1980 984,000 

1981 

Local Watermains on various streets 19982 7. EFFECT ON CURRENT BUDGET 

d by C ala 

to be approve y Counc 4983 DEEroieere 

oe. ANNUAL COSTS ‘ 
TOTAL 984 ,000 SS 


OT A tt OST ENTS c eecteanepnacr pt anpacrnmageeen| a Re Oe 


MAG, Z£4U 


RUGIONAL NUNICIPALITY OF HANILTON-WENTHORTH FUNCTION EEE ETS 
1960/04 CAPITAL BUDGET PROJLCT NO, 28810M FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 54 
La (AMRONM CT 4. CAPITAL COST ESTINATE 6. NEED FOR PROJECT 
LAND 
Rated Watermains and Minor CONSTRUCTION 850,000 See item 28810-N 
Improvements OTHER cin anal le Se 
000 
— Owner's Portion 1979 TOTAL ee 


SUBSIDY 
CONTRIBUTIONS OPFP 100,000 


TOTAL 100,000 
NET COST 750,000 


— 
——e 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 


REGIONAL ST.S.R. 750,000 
PROFERTY OWNERS ° 
OTHER TR. 

TOTAL 750,000 


5. CASI FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
0 50,000 
3. DESCRIPTION 198 ' #30, 
1981 : 
Local Watermains on various streets ThA EFFCCT ON CURRENT BUDGET 
to be approved by Council 1982 
1983 DEDT CHARGES —__ 
19.04 ANNUAL cos'ts 
1905 AND ATER : TOTAL 


TOTAL 750,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1980/84 CAPITAL BUDGET PROJECT NO. 28810-N FILE NO. 
PROJECT DETAIL - DEPT./AGENCY Engineering CAPITA, BUDGET PAGE 514&54 


- PROJECT 5 - CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
Rated Watermains and Minor Improvements ; 
- 1980 cate CONSTRUCTION 2.000 000 To provide for Local Improve- 


OTHER —_____—dEsment Act watermains and minor. 
TOTAL -2 000 000 works generally associated with 
~——— | road reconstruction. 
SUBSIDY 
CONTRIBUTIONS O.P.F.P. 10020003 


TOTAL ____100 000 


. MAP TO LOCATE PROJECT NET cost 1 300 000 


— 
———————————[=====a 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 900.000 
PROPERTY OWNERS 1 000 000 
OTHER 


——— 


TOTAL 1 000 000 


« _CASII FLOW 


0.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


DESCRIPTION 1980 800 000 


Local Watermains on various streets 1981 1 200 000 - EFFECT ON CURRENT BUDGET 
to be approved by Council. 1982 


1983 
1984 


1985 AND AFTER 
TOTAL, 2 000 000 


DEBT CHARGES 
ANNUAL COSTS 
TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


PROJECT NO. 9810-0 FILE NO. 


-1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 51654 


1. PROJECT CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCT ION 2 200 000 
OTHER 


Rated Watermains and Minor Improvements 
- 1981 


See item 28810-N 


Seca renennoiseeeeeeeecomenpe reget eee 


TOTAL 200 000 


SUBSIDY 
CONTRIBUTIONS O.P.F.P. 100 000 
te TOTAL __100 000 __ 
2. MAP TO LOCATE PROJECT Nee ae 


AMOUNT TO BE FINANCED: 


REGIONAL 1 000 000 
PROPERTY OWNERS 1 100 000 
OTHER 


————— 


TOTAL 


2 100 000 


-« CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 


- DESCRIPTION 


1981 1 000 000 
1982 1 200 000 
1983 
1984 


1985 AND AFTER 
TOTAL 


U- EFFECT ON CURRENT BUDGET 
Local Watermains on various streets 


to be approved by Council. DEBT CHARGES 


ANNUAL COSTS Dee 


TOTAL 


2 200 000 
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FUNCTION Water Works 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


PROJECT NO. 28810-P FILE NO. 
DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 51&54 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


- CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 2 400 000 
OTHER 


Rated Watermains and Minor 
Improvements. 


See Item 28810-N 


= ALS) 


TOTAL 2 400 000 


SUBSIDY 
CONTRIBUTIONS O.P.F.P. 100 000 


TOTAL 100 000_ 
MAP TO LOCATE PROJECT NER COST 2 300 000 


AMOUNT TO BE FINANCED: 
REGIONAL W-R. 1 100 000 


PROPERTY OWNERS 1 200 000 
OTHER . 


TOTAL 2 300 000 


CASH FLOW 


O.M.B. REQUIRED 1982 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 
1983 
1984 
1985 


3. DESCRIPTION 


7. EFFECT ON CURRENT BUDGET 


Local Watermains on Various streets 
to be approved by Council. 


1 100 000 
1 300 000 


DEBT CHARGES 


ANNUAL COSTS 


TOTAL 


AND AFTER 


TOTAL 2 400 000 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


“=e LROUECT: 


Rated Watermains and Minor Improvements 
- 1983 


2. MAP TO LOCATE PROJECT 


SS 


3. DESCRIPTION 


Local Watermains on various streets 
to be approved by Council. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


4 


CASH FLOW 


FUNCTION Water Works 
PROJECT NO. 28810-Q 


CAPITAL COST ESTIMATE 


LAND 

CONSTRUCTION 2 400 000 

OTHER i keer ee eee 
TOTAL 2 400 000 

SUBSIDY 

CONTRIBUTIONS 0-P.F.P. 100 000 
TOTAL 100 000 

NET COST 2 300 000 


AMOUNT TO BE FINANCED: 


REGIONAL . 1 100 000 
PROPERTY OWNERS 1 200 000 
OTHER 

TOTAL 2 300 000 


O.M.B. REQUIRED 1983 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982. 
1983 , ,i 100 000 
1984 1 300 000 


1985 AND AFTER 


TOTAL Z HOO 000 


DEPT. / AGENCY Engineering CAPITAL BUDGET PAGE 51&54 


PAGE «250 


FILE NO. 


6. NEED FOR PROJECT 


See Item 28810-N 


7. EFFECT ON CURRENT BUDGET 


DEBT CHARGES 
ANNUAL COSTS 


TOTAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTII FUNCTION Water Works 


1980/84 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 28810-R 


- PROJECT 4. CAPITAL COST ESTIMATE 


Rated Watermains and Minor Improvements LAND 
- 1984 CONSTRUCTION 2 400 000 
OTHER 


TOTAL 2.400 000 _ 


SUBSIDY 
CONTRIBUTIONS O.P.F.P. 100 000 


TOTAL 100 000 
NET COST 2 300 000 


. MAP TO LOCATE PROJECT 


BIS 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 1 100 900 
PROPERTY OWNERS 1 200 000 
OTHER 


TOTAL 2 300 000 


- CASH FLOW 
O.M.B. REQUIRED 1984 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 
1981 
1982 
1983 
1984 


3. DESCRIPTION 


Local Watermains on various streets 
to be approved by Council. 


1 100 000 


1985 AND AFTER 1.300 000 
TOTAL 2 400 000 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 51&55 


FILE NO. 


6. NEED FOR PROJECT 


See Item 28810-N 


7. EFFECT ON CURRENT BUDGET 


DEBT CHARGES 
ANNUAL COSTS 
TOTAL 


REGIONAL NUNICIPALITY OF HWAMILTON-WENTWORTH 


1900/84 CAPITAL BUDGET 
PROJECT DETAIL 


dig THROW Kear 


OHC Sewer, Saltfleet Community 
Development (to be adjusted for 
1974). : 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


ue 


Sie 


CAPITAL COST ESTIMATE 


PROJECT NO, 33901 


LAND 
CONSTRUCTION 4,580,000 
OTHER 


——— 


TOTAL 4,580,000 


SUBSIDY 
CONTRIBUTIONS 4,580, 000 


TOTALSEE45580,000) = 
NET COST NIL 


——$_——$___________. 
—_———————————_—_ 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROPERTY OWNERS ° 
OTHER T.R. 


TOTAL 


CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1980 4,580,000 


1981 
1982 
1983 
1964 


1985 AND ALTER : 
TOTAL 4,580,000 


DEPT./AGENCY Engincering 


NEED FOR PROJECT 


tle 
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FUNCTION Sewage and Water Works 


VILE NO. 
CAPITAL BUDGET PAGE 53 


EFFECT ON CURRENT BUDGET 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


REGIONAL NUNICIPALITY OF HANILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


1980/84 


Tee ROVECT 4. 


LAND 
CONSTRUCTION 
OTHER 


OHC Sewer, East Mountain, Satellite 
City (to be adjusted for 1974) 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 
2. MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL ST.S.R. 
PROFERTY OWNERS 

OTHER TR. 


TOTAL 


S. CASH FLOW 
O.M.B. REQUIRED 


EXPENDITURES: 

PRIOR TO BUDGET 
1980 
1981 
1982 
4983 
1904 
1985 


3. DESCRIPTION 


AND ATTER 


TOTAL 9,246,000 


FUNCTION 


PROJECT NO. 
DEPT./AGENCY Engineering 


CAPITAL COST ESTIMATE 


PACE 253 


Sewage and Water Works 
a VILE NO. 


CAPITAL BUDGET PAGE 53 


6. NELD FOR PROJECT 


9,246,000 


rd 


9,246,000 


9,246,000 
9,246,000 


NIL 


Received 


1,613,000 
7,633,000 


7. _ EFFECT ON CURRENT BUDGET. 


DEBT CHARGES 


ANNUAL COSTS 
TOTAL 


: 


teen: 
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